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In connection with this standing order Chapter XIV of the Land. Adminis- 
tration Manual should be consulted. - 


This standing order deals with the acquisition of land for public purposes, 
whether the land be taken up by private negotiation or in accordance with the pro- 
visions of Act I of 1894 and Amendment Act, 1984 of the Act ibid. 
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STANDING ORDER 
(Land Acquision No. 28) 
= a PART A 


A. Cases of Acquisition to which the provisions of Act I of 1894 are not 
applicable , 


I. When it is proposed to transfer land in the possession of Government, 


from one Government to another, or from one department to another, proceedings 
under Act I of 1894 are inappropriate. 


Proceedings under the 
© Land Acquisition Act I 
_ _ OF 1894 inappropriate. 


_ Land of this description may fall under the following categories :— 
. (1) Land eee of the Government of India ; 
— (2) Land in possession of the State Gonan — 

(a) Karn land l 

(b) Inferior evacuee land : 

(c) Other surplus evacuee land ; 


(d) State Government lands (recorded generally in revenue record as 
Provincial Government lands ); m 


(e) Land under the possession of various departments such as Irrigation, 


Forests, etc. 


~ 2. Where some land under the ownership of the Central Government is sur- 
plus to its requirements and the same is required for any public purpose by the State 

Government, necessary reference for the purpose will have 
Rules regulating transfer of to be made to the Central Government in the Ministry con- 


State lands and buildings | 
between Central and State cerned. Such lands are normally transferred by the Central 


Eo Government at market price. A reference for the purpose 
Finance Department may be made by the Collector or the Department requiring 


resolution No. D-5478-A, the land to the Revenue Department indicating the area of 
ated the 10th December, a i ; : 

1925. land which is required to be transferred alongwith relevant 

: extract from the Jamabandi, the purpose for which it is re- 

quired, . and whether the scheme for which it is required has 

been sanctioned and included in the Plan or the budget. It 

should also be accompanied by an estimate of the market 


price from the District Collector. 


2.1, Certain surplus camping sites under the Ministry of Defence are avail- 
able at some places which the Ministry of Defence may be prepared to transfer to 
the State Government at the market price. The District Collectors while examining 
the proposals for land acquisition at those places should specifically examine whether 
the surplus camping sites cannot be utilised for the purpose. This will save avail- 
able agricultural land being acquired and also save the Government payment of 30° 
solatium charges payable in the case of compulsory acquisition. 


2.2. The proposals for transfer of surplus State Government land tc the Central 
Government are normally received from the concerned Ministry in the Central Govern- 
ment. ` Where a Collector or the Department of the State Government takes up the 


case for such transfer as the Central Project would be in the interest of the State, - 


the proposal for the same should also be sent by the Administrative Department con- 
cerned or the Collector as the case may be, to the Revenue Department indicating 
the area of land proposed to be transferred, with copy of the relevant extracts from 
the Jamabandi and the purpose for which itis to be transferred. The proposals 
should also be accompanied by an estimate of market price of the land from the 
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District Collector. Normally such transfers are to be made at the market sg ey ‘be 
the Collector or the Administrative Department considers that the land s a 
transferred free or at a concessional rate, the detailed justification for the same a A 
be indicated in their proposal alongwith the assessment of the market prer tet eee 
the financial implication of the proposal is available with Government waite "i t a 
the decision. These proposals should also include a report from the District Collector 
that the land is not required for any purpose by a Department of the State i 
ment and its transfer will not adversely affect the utilisation of other land under 
the ownership of the State Government where only a part of a compact area IS pro- 
posed to be transferred. 7 


3. Where nazul landis vested in or occupied by a Municipal Committee/ 


Municipal Corporation, the following procedure will be 
Acquisition of land owned : . o o | 
_ by the Municipal adopted 

Committee/Municipal l 

Corporations. ; r 


(a) Ifthe Municipal Committee or Municipal Corporation is merely custodian 
of the land on behalf of Government or land had been given to the 
Municipal Committce/Municipal Corporation by the Government 
fora specific purpose for which it no longer needs 1t, the provisions 
of the Land Acquisition Act, 1894, are of course inapplicable. The 
Committee/Corporation should be consulted to see if there is any 
objection to the transfer, e.g., the land may have been leased ovt for 
a period or its retention may be necessary in the interest of the public. 
If there is no objection or the Municipal Committee/Municipal Corpor- 
ration does not need the land for the purposes for which it was given, 
the Government can resume the land and transfer departmentally or 
dispose it of as it likes. | : 


(b) If, however, the ownership of the land vests in the Municipal Committee/ 
) Municipal Corporation under the provisions of section 56 of the 
Punjab Municipal Act, 1911, a notification might be required and com- 
pensation will have to be paid under the Land Acquisition Act but the 
ordinary course would be to ask the Municipal Committee/Municipal 
Corporation to proceed under section 59 of the Municipal Act and 

. the compensation would be settled by private negotiation. “~ 


"sh 


Other nazul land rtown sites in colonies and undeveloped land are in charge 
of the Deputy Commissioner, and the department for which land is required should 


apply to the Financial Commissioner through the Deputy Commissioner and the Com- 
missioner. 


3-A. Nazul land situated bevond 2 miles of the Municipal limits is normally 
transferred to members of Scheduled Castes or landless persons of backward classes 
| or sold in restricted auctions limited to members of Scheduled 

seth ham ea land 4, Castes. The Nazul lands situated within the Municipal 
occupied by the Municipal limits or two miles beyond are not transferred on the basis 


© Committee/Miunici . . : : 
ranean ky nicipal of possessions but these are disposed of in the following 


manner :— 


(a) In the f irst instance, this land should be retained by the Revenue Depart, 
ment, if it is required for its own schemes/projects. If it is not needed 
by the Revenue Department, then this land should be transferred 
to that Department for whose scheme/project it is suitable and is 
Immediately required. : a a 

(b) If land is not required for any Government Department then it should 

be transferred to the Municipal Committee/Corporation, or Improve- . 

ment Trust or a Public Sector Undertaking, if they pay the current — 

market price of this land. : 


(c) If land is not disposed of in the above manner stated at (a) and (b) shoes, 


it shall be disposed of through open auction after fixin 
: C f das 
market price as reserve price, g the current 
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3-A.1. Where Nazul land falling within the Municipal limits (which 1s 
not owned by or under management of a Municipal Committee/Corporation) and 
up to 2 miles beyond the Municipal limits is required by any department for 1ts own 
use or for a Public Sector Undertaking under its control, or by Local Government 
Department for a Municipal Committee, Corporation or Improvement Trust, 1t may 
refer the matter to the Revenue Department, alongwith particulars of the land pro- 
posed to be transferred. assessment of its market price from the District Collector 
and ‘No Objection Certificate’ for the transfer from the Collector. : 


3-B. The Policy regarding disposal of inferior evacuee land situated with- 
in the Municipal limits and up to 2 miles beyond the Municipal limit is similar 
transfer of ferio, evacuee TO the one indicated in the above para in regard to Nazul 

land, land. In case of such land also similar procedure may be 

followed where a Department requires such inferior evacuee 

land for its own purpose, or for a Public Sector Undertaking under its control, or 

in the case of Local Government Department fora Municipal Committee, Municipal 
Corporation or [Improvement Trust. 

3-C. Similar procedure may be followed where a Department requires any 

surplus evacuee land for its purpose, or for a Pvblic Sector’ Undertaking 

| under its control, or in case of Local Government Depart- 

Transfer of ‘surplus Evacuee ment for a Municipal Committee, Municipal Corporation 
| or Improvement Trust. 


3-D. Inall cases of land in cantonements, camping grounds in the vicinity of 

forts or othewise occupied for military purposes, the consent of the defence authori- 

= ties is necessary before it can be entered upon or occupied, 

Fand in possession oF Military or before any work can be commenced thereon. The detailed 

i procedure to be followed when land held for milhtary purposes 

is required for railwav purposes is laid down in Government 

of India’s circular No. 2650-RG, dated the 2nd September, 

1913, viz., the sanction of the Government of India in the Army 

Department should be obtained (through the Quartermaster 

General in India) by the General Officer Commanding the division or independent 

brigade and should be generally observed in the acquisition of such land for any 

civil department of Government. 

` | 

4. When lands, which it is desired to acquire on behalf of the Irrigation 

Department are in possession of the Forest Department the following procedure 

Procedure when land required shall be observed — | £ 

by the Irrigation Depart- | 

ment in possession of the 

Forest Department. | | | 

(1) As soon as any such scheme is proposed an intimation shall be given 
to the local Forest Officer..- 


(2) As index map and schedule of the land proposed to be acquired shall, 
as soon asis practicable be forwarded by the Superintending Engineer, 
to the Conservator of Forests. The index map and schedule will 
be similar to those prepared for and to be notified under the Act, | 
the heading only of the schedule being altered. o 


(3) Ifthe land proposed to be acquired is not situated in a reserved or pro- 
tected forest and is required merely for canal water-courses or banks 
or the like subsidiary purposes, the local forest officer may make it 
over to the canal officer concerned in anticipation of the sanction of 

- the Financial Commissioner, Revenue for which he shall apply through 
the Conservator of Forests and Secretary to Government, Punjab 
=- Forest Department. : | 


(4) In any other case, as for instance, where the land is required for colonisa- 
tion or when it is situated in a reserved or protected forest, the sanc- 
tion of the Financial Commissioner, Revenue must not be anticipated, 
In particular, no scheme fcr alienating land may be taken up by the 
Irrigation Department until the Conservator’s consent shall have been 
obtained and in case of his not concerning in the proposal, the matter 
shall be referred by the Irrigaion Department for the decision of Govern- 
ment in the Revenue Department. : 
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5. The procedure prescribed in paragraph 4 'n respect of “> Ss 

by the Irrigation Department which are in the possession of the Forest ’ j n K a 

applies, mutatis mutandis, to the case of unclassed ~~ : 

Procedure when land requi- other undeveloped agricultural lands similarly required whet 

red by Irrigation Depart- z : This 10- 
ment is. unclassed forest. are in the possession of the Deputy Commissioner. 

timation will be given to the Deputy Commissioner; the index 

map land schedule will be forwarded through the Commissioner 

to the Financial Commissioner ; land required for merely 

subsidiary purposes will be made over by the Deputy Commis- 

sioner in anticipation of Government sanction, for which he 

will apply through the Commissioner and Financial Commissioner, Revenue 

and no scheme for alienating ‘and may be taken up by the Irrigation Department 
until the Financial Commissioner, Revenue’s consent shal! have been obtained. 


6. Except as otherwise provided for forest landsin paragraph 4, the depart- 
ment for which land is required should, after consulting the toca! authorities of the 
department in possession of the land for the purpose of as- 
Transfer of land Cait cettaining whether there is any objection on their part to the 
department to another transfer apply to the Revenue Department for the necessary 
department of the State transfer. order. Orders for transfer are passed by Financial 
— Commissioner, Revenue if there is no difference of opinion. 
Tf there is a difference of opinion between the two departments, 
he matter would be taken to the Council of Ministers by 
the Revenue Department after incorporating the views of 

the concerned department in the memorandum. 


6A-1. When any land or building is transferred from one department of 
the State Government to another the transfer shall be free of all charges, save 


, as provided in the sub-paragraphs that follow. 
Rules regarding Credits | : 

and Débits Punjab Govern-. l 

ment Finance Department- 

No. 1246-SB, dated 17th 

June, 1926. 


6A-2. If any land or building is ‘ransferred to or from a commercial depart- 
ment for which regular revenue and capital accounts are kept, the full market value 
of the land or building transferred shall be debited or credited as the case may be, 
to such department. ; 

The only commercial department for the purposes of para 6A-2 are the Coloni- 
zation Department and the Irrigation and Power Department (Major Works and 
also ‘inor Works for which regular capital and revenue accounts are kept) of the 
State Government. | ) i s 


6A-3. The following rules regulate the proper credits and debits to be made 
in cases of transfer of land and buildings to or from a commercial department. 


(a) No credit or debit is to be made when th: ansfer is between non- 
commercial departments. 


(b) When the transfer is from a commercial department toa non-commercial 
_ department no credit or debit is to be made unless the 
cost of the land or buildings transferred was previously debited 

to the capital head of the transferring department. If the 

cost of land or buildings transferred was previously debited to the 
capital head of the transferring department, the credits will be 

. made to the transferring department and the debit in accordance 


with the instructions contained in Schedule I and IL: of para 
a? i paragraph 


(c) When the transfer is from a commercial to a commercial department 
there should always be debit to the latter but the credit wil] be given to 
the transferring department or some other head in accordance 


bes the instructions contained in schedule I and II of paragraph 


(d) When the transfer is from a non-commerc 
department there should be a debit to the latter ¢ 
ne | and a credit t 
transferring department in accordance with the fleur ana 
taimed in Schedules I and II of paragraph 6-D. 


ial department to a commercial 
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6-B. Where land owned by Government is included in a notification issued 


under the Land Acquisition Act, the award shall deal with the Government land in 


the same manner as if it were privately owned, except 
Award in case of Govern- that in the award statement no cash payment will be shawn the 
ment land included ina | 
notification under the transaction being recordedas a payment by book-transfer. 
Land Acquisition Act. 


6-C. Where landis taken up for a commercial department by transfer, the transfer 
applied for wi!! not be sanctioned until the vaiuation made by the Deputy Commis- 
sioner, hasbeen accepted by the department to which it 1s proposed to be transfer- 
red. When sanctioning theiransfer the sanctioningauthority willinform : (i) in the 
case of land transferred from the Railway, Canal or Cononization Department, the 
Chief Accounts Officer or the Chief Auditor of the Railway concerned or the Accountant- 
Generai and (ii) in the case of other land the Accountant-General and Deputy 
Commissioner concerned. The Accounts Officer will raise necessary debit and 
credit to the heads specified in paragraph D. The value of forest land, whether under 
the control of Forest Department or of the Deputy Commissioner, will not be credit- 
ed to the Forest Department, but to V-Land Revenue but the timber on the land to 
be transferred if not previously disposed of should be separately valued and its va'ue 
debited to the transferee department concerned and credited to the Forest Depart- 
ment. it will usualy . be preferable to arrange for the Forest Department to dispose 


of the timber before transfer where it is possible to give sufficient time for this to” 


be done. 


: Government of ‘ndia letter Nos. 538-A, dated 19th September, 1912 
and 379-A, dated 16th April, 1913, Punjab Government letter No. 79 ‘ Forests), dated 
17th February, 1911. o 


= 6-D. The foilowing Schedules show the heads to which the sale-proceeds 
of Government land and building are creditable. 


Heads to which sale pro- 
ceeds of land should be 
credited. 


Schedule I. —Sale-proceeds of land, etc. | Head to which creditable 


*(i) When the cost of the land was The Capital or revenue account of the 
originally debited to the capital = project, as the case may be (as recove- 
account or to the revenue accounb ries of expenditure). 


- of any project for which regular capi- 
tai and revenue accounts are kept. 


(ii) When the cost was originally debited The capital expenditure, head originally 
to a capital expenditure head outside debited (as recoverie: of expenditure). 
the revenue account even though no | ) 

-yegular capi‘al and revenue accounts are 
kept for the work covered by the capital 


expendiiure. | 

(iii) When the cost was or:gina'ly debited The receipt head relating to the depart 
within the revenue section o: the ment concerned or, in the case o 
accounts to any service of revenue =- department not having a c orrespondine 
department for which no capital and receipt head “XXX V— Miscellaneous — 
revenue accounts are kept. Miscellaneous.” 


(iv; When the cost was not so debited— 


(a) the rights of Government in agri- V-Land Revenue. 
cultural land not covered by clasue (b). | 
(b) Nazul lands in the Uttar Pradesh, the XXXV—Miscellaneous—Sale of lan re 
Punjab and Madhya. Pradesh and and houses. | | 
lands in the Punjab equipped at the | | 
cost of provincial revenues for re- 
sale for building purposes. 
* Note.—In the case of land acquired by Government on payment for Companies, Railways or Govan 
over see Railway by other Government Departments or Rajlways where the cost was origin or Government lands made 


+ 93 3 h nall debi ik t pe 
companies land” or “guaranteed companies land”, the sale-proceeds are creditable to “subsidised aa opi 
‘receipt sides”. | es” on 
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XXXV—Miscellaneous—Miscellancous 
Head to which Creditable | 
C Schedule [!—Sale-proceeds of buildings (including the actual area occupied by or 
auxiliary to a building— > 
a) When the cost of the building was The Capital or revenue ace 


(c) All other items — 


ounts of 


originally debited to the capital the project as the case may be (as 
account or to the revenue account of recoveries of expenditure) 

the project for which regular capital 

and revenue accounts are kept. , 4 

(b) When the cost of the building was The capital expenditure head origina’ 
originally debited to a capital ex- — ly debited (as recoveries of expenditure 
penditure head outside the revenue | 
accounts even though no regular 
capital and revenue accounts are 
kept for the work covered by the | 
capital expenditure. 

(c) When the sale affects irrigation, XIV-Irrigation, Navigation, | Embank- 
navigation, drainage and embank- ment and Drainage Works for which 
ment works for which capital - no capital accounts are kept. 
accounts are not kept. 

(d) When the sale is of building the © The receipt head relating to the depart- 


cost of which was originally ment concerned or, in the case, of 
debited within the revenue section department not having a corresponding 
of the accounts to any service or receipt head “XXXV—Miscellaneous— 
revenue depaitment for which no Miscellaneous”. | 

= capital or revenue accounts are kept. 


(ė) In all other cases — 


(1) If sold in the Public Works Depart- XXX—C.vil Works. 
ment, Army Department, Indian XXXVI—Army; 


Marine or Military | | XXX VII— Marine; 
Engineer Services. XXX VIUII— Military Engineer. 
| | ) | Services, respectively ; 
(ii) If sold by c:vil agency XXXV—Miscellaneous sale of land and 
: houses” - 


i Note. —Any specia and non-recurring recepits unconnected with expenditure previously debited toa capital head 
falling under Schedules I and Hf of this rule:may be credited tothe Major Head “XI—Extraordinary Receipt” if the 
State Government desires to distinguish them from the ordinary revenues of the year, provided that the amount invOlyed is so large 

as to justify this special treatment. | : : | | | 


6-E. In some districts the practice exists of taking over lands required for - 


heads or channels of inundation canal “‘or for other specific purpose, e.g. construction 


of Schools, Hospitals, Seepage, Drains, etc.’’, without payment on the condition that . 


=- when the land 1s no longer required for the purpose mentioned, it shall be restored 
to the former owner. In such cases it is only necessary to obtain a written agreement 
from the owner of the land being loaned to Government rather than acquired. “A 
Model form of the agreement is at appendix C”. 


B. PRELIMINARY ESTIMATES (PARAGRAPH 465 LAND ADMINISTRATION 
—_ MANUAL) oo 


I: Land may be acquired by government in one of the following two ways :— 


Two methods | ; 3 | 
of acquisition. (a) by private negotiations: 


(b) by compulsory acquisition under the provisions of Act I of 1894. 


Whichever of these two methods is eventually employed, it will b 
h i , - , e necessary to 
preliminary estimates as hereinafter laid down, and in both cases the E 
sections 4 and 5 of the Act may be utilised, if required: preliminary estimates, however 
2 ? 


can usually be framed without l 
named, y recourse to the legal poe granted by the sections 


Note.—For special rules relating to the acquisition of land for railway see section R, Paragranh 94-130 of 
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© > 8-1. When it is necessary to provide land for a public work, the Officer of the 
Acquiring Department entrusted with the execution or supervision of the work shall 
| prepare information as to the situation and general character of 


Initial Proceeding. the land required. This shall include, in the case of railways, 
plains by the Acqui- Canals or other similar important works, a separate sketch map for 
ring Department. each district traversed by the work, showing the exact course 


of the Centre line of the lands to be taken up with the reference to 
i village and towns. The scale of map shall ordinarily be one inch 
to the mile; and it shall show:— 


= (1) village boundaries where they have been surveyed; 
(2) the distance traversed by the work; and 
(3) the average width of the strip to be acquired. 


” For land near towns or which for other reasons is likely to have a specially 
high value, a map of a sufficiently large scale skall be prepared showing the approxi- 
mate boundaries of the land likely to be required with a note of any valuable trees, 
buildings or other property for which compensation will have to be paid in addition 


to the price of the land itself. 


H. In the case of petty works or of important works not traversing a consider- 
able distance such information and such maps or plans shall be prepared by the Officer 
of the Acquiring Department as will’ suffice to enable the collector of the dis- 
trict to furnish his opinion and supply the data referred to below:— p 
II. If an officer of the Acquiring Department requires the services of a pat- 
wari for any length of time in order to point out boundaries 
etc. the collector of the district will make necessary arrangements 
charging the officer of the Acquiring Department with the pay of 
a substitute when one has to be appointed. m o 


Assistance of Patwari. 


b 


9. When the information referred to in paragraph 8 supra is ready, the Officer 
of the Acquiring Department shall refer to the collector of 
Reference Lond "4 the district for ano objection certificate. | 
Acquisition Board. i | 


9.1. In no circumstances shall any religious place of worship, shrine, tomb, 
grave-yard or any immovable property attached to any such institution, the boun- 
daries of which are continuous with the site of the same, be acquired compulsorily. 
If any other immovable property attached to any such institution or any Wakf pro- 
perty be required, the collector must refer the matter to Government in the Acquiring 
Department which should consult at least four legislators of the community concerned 
before taking action. (where, however, the number of such legislators is less than four, 
he/they should be consulted). While making a reference to the collector of the 
District the departmental officer shall also ensure that the land to be acquired for non- 
agricultural purposes does not disturb the agricultural needs of the country and 
does not cause avoidable hardship to the small landowners (owning land 
- upto 5 standard acres). The Collector, on receipt of such reference, shall consult the 
Chief Agricultural Officer, the Divisional Town Planner, the Executive Engineer 
P.W.D.(B&R) and the Executive Engineer, P.W.D. (Public Health) and also make such 


enquiry as he may consider necessary. 
The collector will also examine and satisfy himself that— _ 

(1) area proposed to be acquired is the minimum required for the scheme 

= and possibility of constructing multi-storey buildings has been con- 

sidered wherever feasible; | } 


(2) the cultivated Jand, particularly irrigated land, is acquired only to the 
extent absolutely necessary; | 


(3) no surplus area declared under the land reforms legislation is acquired 
unless it is absolutely necessary ; and 


(4) the area owned by small land owners (owning less than 5 acres) is. 
acquired only to the minimum extent necessary. 
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He may, keeping in view the opinion of the said authorities and the matters 
mentioned above either issue the No Objection Certificate or suggest any practicable 
alterations in the scheme or alternative site. If his opinion is averse to the scheme or 
if his suggested alterations do not commend themselves to the Acquiring Depart- 
ment or it is opposed to the views expressed by either some or all of the said authorities, 
the matter shall be referred by the Acquiring Officer through the Administrative Depart- 
ment to the Governmentin the Revenue Department. 


9.2. The following cases of acquisition of land for issuance of "No Objection 
Certificate’ shall be referred to the State Level Board consisting of — 


Financial Commissioner, Revenue — <. Chairman © 
Secretary to Governinent, Punjab, Agriculture | 
Department E E .. Member 
Secretary to Government, Punjab, Town Planning 
-© Department | | | ‘.. Member 

Secretaries to Government, Punjab, P.W.D. (B & R) and 
Public Health Department ) ) o Members 
Director, Land Acquisition, Punjab _.. Member- 

| Secretary 


Note.—The Secretary of the Acquiring Department, if he happens to be the 
Secretary of a Department other than those constituting the Board, 
may be co-opted as a member of the Board, for purpose of con- 
sideration of the proposal of that Department. 


(1) All cases of land acquisition under the Land Acquisition Act, 1894 in- 
o volving an area of more than 25 acres; | | i 


(2) All cases of acquisition under the Land Acquisition Act, 1894 involving 


an area Geclared surplus under the Punjab Land Reforms Act, 
1972; ) | 


(5) Cases of acquisition of area more than 5 acres in and on the periphery of 
3 all Municipal Towns. — | 


| The cases of acquisition of land under the Land Acquisition Act, 1894, for 
constructicn of drains for the purpose of flood control or -anti-waterlogging operation 


are exempted from the requirement of ‘No Objection Certificate’ from the State Level. 


Land Acquisition Board. The following categories of cases also need not be refer- 

red to the State Level Land Acquisition Board for issue of ‘No Objection 
Certificate’ :— | | T a 

(i) Where Collectors of the Districts have issued N.O.C. prior to the 20th 

June, 1980 for the acquisition of land though proceedings for ac- 

quiring land are still under process by the Acquiring Department. 


(ii) Where N.O.C. has been issued by the Collectors of the Districts before 
4th of May, 1983 in respect of area up to 100 acres. | 


| In all cases which are not referable to the State Level Land Ac uisiti 
the No Objection Certificate for acquisition of land will be issued by the | Collecion 
of the Districts concerned in accordance with para 9.1 above. : | 


| 9.3. For obtaining the said No Objection Certificate fro 

Land Acquisition Board, the Acquiring peren shall make P i Mee 
purpose to the Collector. The Collector shall then examine the proposal and send 

| his recommendations to the Revenue Department through the secretary of the Ad 
ministrative Department. concerned for consideration and decision by the State Le 

Land Acquisition Board, alongwith- the following documents/information:— S 


(i) ‘Details of Khasras with area of Khasra No. and its classification viz. 


= barani, chahi, etc. comprising the land to be acquired’, 
(i) Copy of Jamabandi regarding these khasras. aa 
(iii) Site Plan; 
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(iv) Aksh Shajra of Khasras of land proposed to be acquired (The irrigated 
lands proposed to be acquired under the scheme shall be shown 1n 
green colour in the Aksh Shajra and the land falling under the surplus 
area, under the scheme also be shown in a different colour. 


(v) Whether the Chief Agricultural Officer, the Divisional Town Planner, 
Executive Engineer, P.W.D. (B&R) and the Executive Engineer, 
P.W.D. (Public Health) have been consulted? If so, whether any 
of them has any objection to the acquisition of the proposed land. 
In that case, the detailed objection alongwith the comments thereon 
‘should be indicated. 


(vi) (a) A certificate that no religious place of worship, shrine, tomb, 
graveyard or any immovable property attached to any such 
institution, the boundaries of which are contiguous with the site of 

the same is included in the land to be acquired; 


(b) Is any other immovable property attached to any such institution or 
any wakf property proposed to be acquired? If so, have Legislators 
of the concerned community been consulted as required by para 9.1. 


(vii) (a) The basis on which the area of land to be acquired has been eon 
mined. Is the land proposed to - acquired the minimum Rernarend 
for the purpose? | 


©) Has the possibility of constructing multistoreyed buildings been ex- 
plored? If construction of multi-storeyed buildings is not considered 
feasible, the reasons thereof; 


- (viii) Is the cultivated land, particularly irrigated land, the minimum that 
needs to be acquired ? Why is it not possible to reduce the area of 
=- cultivated, particularly irri igated, land by a suitable change in location 
or alignment of the scheme? | | 
(ix) What is the area of land out of the land proposed to be acquired which 
has been declared surplus under the Land Reforms legislation? | 
Why is it not possible to avoid acquisition of this land ane change in 
location or alignment of the scheme ? 


(x) What is the area out of the land proposed to be ied which is — 
_ by small landowners (those owning land up to 5 standard acres 7?) Why 
is it not possible to reduce this area by a in location or alignment 
of the scheme? 


10.A—Keeping in view the fast escalating prices of land and the provisions 

of the Act regarding payment of enhanced rates of interest in | 

case of delay in payment of compensation, it is very essential 

that before initiating the acquisition proceedings the acquiring 

department prepare a fair estimate of likely compensation 

se hg e payable on account of land to be acquired and make provisions 
preliminary estimate, in the budget in this regard before notification is issued under 
section 4 of the Act” With this object in view, the Officer 

of the Acquiring Department shall ask for a preliminary estimate — 

of the value of land including the value of trees, buildings or 

other property standing on the land to be acquired from the Sub- Divisional Officer 
(C) of the area concerned. The S.D.O. (C) must send this ` estimate within one 
month of the requisition. All that the S.D.O. (C) is expected to give at this stage is . 
the ordinary rate per acre which land of the description fetches in the neighbourhood 
to a rough valuation of trees, buildings etc. The estimate thus intimated will need to 
be enhanced by 12° per annum till the date on which the award is likely to be made 
beside solatium at the rate of 30 % in order to arrive at a fair estimate of the likely com- 
pensation for which a suitable provision in the budget of the Department need be made. 


Under para 2.79 of the Public Works Department Code such an a i iiia 
will not iiij be made when the estimated cost of land to be acquired— 


À does not exceed Rs 5,000 


(1i) does not exceed 5 per cent of the total amount of the estimate (works only) 
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10-B. As soon as notification under section 4 of the Act 1s pome hoe 
Land Acquisition Collector will send a copy of the same to the District Collecto ne 
shall ask for the data, necessary for a precise estimate of the valu 
` Collectors Rate. of the land including the value of the trees, buildings or other pro- 
perty (hereinafter called Collector’s rate). In order to avoid — 
a copy of the reference to the District Collector may simultaneously be sent to ; 
Sub-Divisional Officer (Civil) and Tehsildar concerned who will compile aT ata 
and furnish it to the District Collector through Sub-Divisional Officer (Civil). H any 
back reference has to be made, the District Collector should similarly endorse to the 
Tehsildar a copy of his back reference. The Tehsildar will, however, furnish = 
information to the Collector through the Sub-Divisional Officer (C) concerned. y 
case the Collector does not supply this data within two months, the Special Lan 
Acquisition Collector shall frame the estimates by Collecting the data from the Reve- 
nue Field Staff through his own agéncy of the land acquisition staff. The data S 
collected shall be forwarded to the Collector for his approval. The Collector shal 
accord his approval within one month, provided the total estimated cost of land and 
other property in the district does not exceed Rs. 10 lacs (In cases where the estimated 
cost exceeds Rs. 10 lacs para 13 intra will apply). If the approval ofthe Collector 1s not 
received within that period, the approval will be presumed. if, however, the 
Collector does not approve of this data, he. shall within this period furnish his own 
data to the Departmental Officer and the Land Acquisition Collector and the same- 
will be taken into consideration at the time of framing the Draft Award. 


11. The application for supply of data necessary for preliminary estimate 
under para 10-A shall be made to the S.D.O. (C) of all the Sub-Divisions 1n which the 

= land is proposed to be acquired. Application for supply of Collec- 
Application to whom  tor’s rate under para 10-B will similarly be sent to the District 
Collectors of all the Districts in which the land is to be acquired. 


12; On receipt of the application, the Collector of the District will furnish 
data in the shape of rates per acre of the different kinds of land alongwith a preli- 
| minary estimate of the value of trees, buildings and other property, 

epean ehd worked If any, for which compensation will have to be paid. . The rates 
out. of land per acre will be worked out by the District Collector after 
| ~» taking into account average rate per acre determined from the sale 
| transactions in the Revenue Estate concerned for a period of one 
year preceding the date of notification under section 4 of the Act. It should also 
indicate whether these average market rates would be appropriate for the land pro- 
posed to be acquired. The fact whether the land to be acquired has any special fea- 
tures such as nearness to the abadi and main road which may justify a higher price 
than the average rate or where there were any special features in thelands sold during 
the last one year (e.g. sale of small pieces of land for abadi purposes or near a main road) 
which may justify approval of rates lower than the average rates, should also be 
indicated. The sale transactions during the year preceding the notification under 
section 4 of the Act and the average rates proposed should be indicated by the C.R.O. 
in the Pro forma given below while-submitting the rate to Collector for approval. 


(1) Data of sale transactions in Village ———_______ Tehsil, 
District——-——_———-_—for the period from——————————— 
[Ome a a a a i ` . : 
Serial No. and date of =  — Classwise Consideration” Remarks — 
No. Registration of Areas 3 5 


the sale 


p a Eee 


A “i 


(ii) Particulars of the sale transactions in Give S. Nos. of transactions 
the vicinity of the land under acqui- listed in (i) above 
sition during the period under con- `> ` 
sideration. 


- (iii) Average rate per acre for various kinds 


of land as worked out from the 
transactions in S. No. (i) above. 
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(iv) Average rate per acre for various kinds 
of land as worked out from the 
transactions mentioned inS. No. 


> (11) above. | sy 
(v) Particulars of Award announced, if Date of Date of Rates per 
any, in the village during last 5 Award notifi- acre for 
years o cation various 
under class of 


Section 4 land 


Me m A a e e e r aaa 


Class Rate 
(vi) Particulars of Court decisions ann- Date of Date of Rates for 
ounced, if any, in the village during decision notifi- per acre 
last 5 years cation allowed 
; under : 
section 4 


i I, alee ery eRe ES TS r AER ES ee ee eS Ee ee ees, 


Class Rate 


(vii) State whether the land under acqui- 
sition is being used solely for agri- 
cultural purposes ? If not, indicate 
details ? 


(viii) State whether any part of land has 
any special features as nearness to 
abadi or main road to justify higher 
price ? E 


(x) State whether there were any special 
features in the land sold during the last 
one year which may justify approval 

» Of rates lower than the average rates ? 


(x) Estimated value of any trees or other 

structures on the land. = | ! 
(x1) Classwise rates proposed with justi- 

fication specially for any departure © 

from the average rates indicated in. 

(i) or (i) above. _*- * 


(x11) Estimated total cost of acquisition. 
Kanungos and Patwaris should not be called up6n to give their opinion on 
the market value of the land. The Tehsildar or the circle Revenue Officer concerned, 
while making his recommendation 1n these cases, should personally visit the spot, closely 
scrutinize the data and ensure that all relevant Information is suppelid in the ~ Pro- 


forma prescribed for the purpose. i 
13. In cases where the estimated value of the land and other property in the 
District exceeds Rs. 10 lacs, the District Collector or the Special Land Acquisition 
i Collector as the case may be who has prepared the data, will report 
Report of cata by the same to the Commissioner of the Division for approval. If 
| the data 1s prepared by the Special Land Acquisition Collector, 
| he will, while making a reference to the Commissioner as above, 
also supply the details thereof to the Collector of the District simultaneously. . The 
District Collector, if he differs with the data proposed by the Special Land Acquisition 
Collector, ‘shall intimate to the Commissioner his own data together with detailed 
reasons thereof within a fortnight, failing which the Commissioner will be at liberty 
to approve or recommend to the’ Financial Commissioner Revenue as the case may 
be the data reported by the Special Land Acquisition Collector. In case the estimated 
value of the land and other property in the Division exceeds [Rs. 1 crore] 
No. 7/1/85-LRI/6625 6627-A, dt. 8/5/55. The District Collector or the Special 
Land Acquisition Collector, as the case may be will make a reference to the 
Financial Commissioner Revenue direct with a copy to the Commissioner in order 
to avoid delay. The Commissioner should send his comments, if any, ON such 
cases to the Financial Commissioner Revenue within a week of the reciept of the 
copy of the reference. | : 
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‘The Commissioner and the Financial Commissioner Revenue while se 
-- their approval in these cases will keep in mind the time schedule prescribed in oe 
Chart in appendix ‘D’. They should also endorse copies of their approval to ae 
Land Acquisition Collector while conveying their approval of the Collector's rates 
to the District Collector. | | 


14. In dealing with railways, roads, canals and the like, where the exact area 

cannot be ascertained in the first instance, the department concerned should frame the 

: | best practicable estimate in the first instance, and a revised estimate 

Revised estimates should-be prepared after the land plans have been completed. TE 

L ONS the difference in quantities or probable cost is such as to require 

a further sanction of outlay, the revised estimate should be submitted as early as 
possible. ; 


15. A copy of the estimates or the revised estimates as the case may be, refer- 
red to in the foregoing paragraph, will be given to the Land Acquisition Collector, 
. | ' who being already furnished with a copy of the Collector's rates 
_ Acquiring officer 0 (yide paragraph 12 supra) will thus be able to check the amount 

be informed, | ; D ra : F t should be 
he proposes to give as compensation. In this way it sno 

possible to ensure that the total of the award statement does not exceed the depart- 

mental estimate. ` : 


16. If the preliminary inquiry necessary for the preparation of these estimates 
cannot be efficiently made otherwise, the departmental officer will submit an appli- 
- = cation in the form given in paragraph 17 infra for the notification 
Notification under of the land likely to be required under section 4 of the Act I of 1894, 
Act when necessary, through the usual departmental channels to the Secretary to Govern- 
= ment in the department concerned for publication in the Gazette. 
The -measures which may be taken after publication of this notification 
are described in section 4 of the Act. The State Government has under this - 
section® invested all Excutive Engineers of the Public Works Department, including 
the Irrigation and Railway Departments with authority to take these measures which 
are designed to enable officers so empowered to ascertain whether the land is adopted 
for the purposes and to make a complete preliminary inquiry. | , 
16-A. The department acquiring land should not make budget ptovision 
for the payment of compensation without first ascertaining from the Land Acquisition 
, Officer when funds are likey to be required. In no case should 
ABudget | provision budget provision be made. where the plans, estimates and other 
(Financial Com wo | . 
© missioners unoffi- data are incomplete and the scheme not sufficiently advanced to 
cal N Mh May, permit the publication of a notification under section 6 of the Land 
1936 to Finance Acquisition Act by the month of October, at the latest. It should 
Department). be noted that budget provision is not likely to be utilised during — 
the year unless the notification under this section is published by 
October. The acquiring department should, therefore, enquire from the Land Acquisi- 
tion Officer after the issue of the notification under section 6 of the Act, whether the 
funds provided should be retained or surrendered in the list of excesses and surrenders. 
If the Land Acquisition Officer is of the opinion that funds will not be required before 
the ensuing financial year they should be surrendered and a request fora regrant made 
by the acquiring department. it is a responsibility of the acquiring department to 
satisfy itself as regards the probable time when funds will be required for payment 
by the Land Acquisition Officer by direct correspondence with that Officer. 


The following procedure should be adopted in so far as the land required for 
execution of works by the Buildings and Roads Branch of the Public Works Depart- 
ment is concerned :— | | E 

“The Collector of the district when supplying necessary data as to value of - 

_ ° Tand, etc., (See paragraph 10 supra) should also state the time likely 
to elapse between the publication of the notification under section 6 
and the payment of compensation. This information should then. 
be furnished by the local Buildings and Roads Branch Officer to the 
administrative department concerned when supplying rough esti- 
mates for purposes of administrative approval for inclusion in B.M. 
Form 17 of the Punjab Budget Manua in due course.” 


a ant. ge ms a wm | 
*Notification No. 675, dated 13th May, 1870. | -:  . 
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17. IN notification under section 4 must issue whether a preliminary survey or 
other act provided for in section 4 is necessary or not. A copy of this notification 
shall be posted at the Collector’s office and at the tehsil, and shall 
Act XXXVII of 1923. be served on all persons known to be interested in the land. Those 
persons only are to be considered as ‘interested’ who would be 


entitled to claim an interest in the land acquired under the Act. : 


Note.— All owners, mortgages and tenants should ordinyrily be included in the term “persons interested” for th 
purpose Of this para. | 


II. The notification under section 4 will be prepared by the officer of the acquir- 


2 4 ing department in the form given below :— 
Preparation of a | í 

notification under 

‘section 4. 


Notification by Government under section 4, Act I of 1894. Whereas it 
‘appears to the Governor of the Punjab that land is likely to be required to be taken 
by Government at the public expense for a pubiic purpose, namely for-- 


= EE 
PT E m m a eee, E - Ex” Ea Se ee — eee ee ee a i a a a a e | ee ace le O a a a 


-r Ee EE a a Ee ES Tf 


it is hereby notified that land in the locality described below is likely to be required 
for the above purpose. : E 


This notification is made, under the provisions of section 4 of the Land Acquist- 
tion Act, 1894, to al whom it may concern. | 


In exercise of the powers conferred by the aforesaid section the Governor of 
the Punjab, 1s pleased to authorise the officers for the time being engaged in under- 
taking with their servants and workmen to enter upon and survey any land in the 
locality and do all other acts required or permitted by that section. o 


| Any person interested who has any objection to the acquisition of any land in 
the locality may within thirty days of the publication of this notification file an 
objection in writing before the Collector of ——-—-——————________—__ 


= (SPECIFICATION) 


-A è : a a at 


District Tehsil Locality/Village Khasra number with area 


Note.—The description of the locality should be so framed as to indicate as clearly as practicable, where the land fies 
in a particular village, but it should be broad and general and ‘need not necessarily mention the exact Khasra Nos. of land 
proposed to be acquired. : 


I-A The draft notification should be accompanied by a statement giving 
full particulars of any religious buildings, tombs and graveyards on the land. This 
procedure may, however, be dispensed with under the orders of the State Government 
in any case in which, owing to the large area involved or any other cause, the 
preparation of the necessary statement would cause excessive delay. 


I. The departmental officer wiil refer it to the Collector of the district in 
which the land is situated with a view to having the entries therein (e.g. the name 
of the tehsils, villages etc.) checked. The Collector will check the major points of 
description ; but need not verify areas or refer the notification to the tehsildar or 
patwari. After check the deprartmental officer will forward the notification through 
his departmental superiors to the Secretary to Government concerned for publication 
in the Gazette, and in two daily newspapers circulating in the locality wherein 
land is situated of which at least one shall be in regional language. — 


The notification must be typed and not in manuscript >It must be in duplicate 
and theduplicate copy must be unsigned, | | 
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The Collector should also prepare and submit confidentially To Government 
in the acquiring department through his superior officer, a note dealing with ha 
nature of, and weight to be attached to objections which have already been raise 
or are likely to be raised by person directly or indirectly interested or by any 
section of the public. If no objections have been raised or are anticipated, the fact 
should be stated, and it should at the same time be explained whether, in the event 
of acquisition the demolition of the buildings or obliteration of the tombs or any 
Other religious building will be necessary. 


18. It will be ovserved from the above that the departmentai officers 

concerned are responsible for surveys and the preparation of maps and plans. 

| The Collector of the district is responsible for the data upon 

Department prepares which the valuation prior to acquisition or award can be made, 

the estimates ; Col- ae ae : ; | der the 
lector furnishes data. and, in framing this data, he should as far as possibie under u 

| circumstances have regard to the considerations laid down in 


paragraph 50 intra. | | ) 


-= 19, The separate rates shown in the preliminary data furnished by the 
Collector of the district should not include the 30 per cent allowed for compulsory 


Data not to include acquisition by section 23 (2) of the Act, but the fact that this per- 


30 percent allowed i s . | water i } f 
for compulsory acqui. centage is not included should be especially stated, and after the 


sition. erand total of the estimate the departmental officer preparing it 
should make one entry as follows :— 


Add 30 per cent under section 23(2) of Act I of 1894 if the land is compul- | 


-sorily acquired and 12 per cent per annum from the date of notification 
under Section 4 till date on which award is likely to be anncunced. 


. B. (D. PROCEDURE OF COLLECTORS AFTER ISSUE OF NOTIFICATION 
' UNDER SECTION 4 | 


19-A. (a) Any person interested ( see note under paragraph 17 supra) in any 


land which has been notified under section 4 sub-section (f), may within 30 days. 


from the date of publication of the notification, object to the 
Act XXXVII of 1923. acquisition of the land or of any land in the locality, as the case 
The disposal of objec- 5 ae 
tions. may be. Every such objection must be made to the Collector in 
a writing ; and the following procedure is te be observed for the 
disposal thereof :— = an 


(i) When the Collector receives an-objecticn he shali fix a date for hearing 
it and shall give notice ofthe date to the objector and to the officer 
of the department, or to the local body, on whose application the 
notification under section 4 has been issued. Ys 


It will generally be convenient to hear all objections after the limit of thirty 


_ days has expired. 


(ii) On the date fixed for hearing, if the objector appears either in person. 


or by any person authorised by him or by his pleader, that Land 
Acquisition Collector shall give him adequate opportunity of 
making representation in support of this objection and producing 
evidence that he wishes to produce. If the objector fails to appear 

r in person* or by any person authorised by him in this behalf, the Collec- 

tor may, if he thinks fit, make, an exparte enquiry regarding the 
objection. In either case, he shall without unnecessary delay, report 
his opinion as to the validity ofeach ground of the objection. 


(iii) The Collector shall forward his report together with the record of 
his proceedings direct to the Secretary of the corresponding Depart- 
ment of the State Government, if the acquisition is for a department 
of the Central Government or a Central Government undertaking 
and to the Secretary concerned when it pertains to 4 State subject. 


(iv) No costs shall be allowed. 


| (b) If the State Government after consideration of the report of the 
Collector decides to withdraw from the acauisition proceedings, the notification 
under section 4 of the Act shall be cancelled without delay. E 


Note.—The last of the Jate on which the notification under section 4 is published in the Gazstt 
“ick ae zotte or 
or in the locality will be treated as date of publication of the Notification, the two newspapers 
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19-B. Where the acquiring department is of the opinion that the case is one of 

urgency it can direct under section 17 (4) of the Land Acquisition Act, 1894 

| | that the provisions of section 5-A shall not apply. After 24th 

ot ager: ——" in September, 1984; date of coming into force of the Land Acquisition 

— Act, 1984, this urgency provision cannot be applied when land 

is to be acquired for the purposes of a company, cooperative 

society or a society registered under the Societies Registration 

Act of 1860. The urgency provision can, however, be invoked for acquisition of 

land for a corporation owned or controlled by the State “which means any body cor- 

porate established by or under a Central, Provincial or State Government and 

includes a Government company as defined in section 617 of the Companies Act, 

1956, a society registered under the Societies Registration Act, but which is established 

or administered by Government and a Cooperative Society in which noi less than 51% 

of the paid-up share capital is held by the Central Government or by the State Govern- 
ment or partly by Central Government or partly by State Government. 


Since 80% of compensation will now have to be paid before taking possession 
when urgency provisions are invoked, these provisions shall be invoked only in case 
of real urgency where it is not possible to wait for the statutory period required for 
filing objections under section 5-A of the Act andfor the time required for consider- 


ation of these objections. | 
| C. ACQUISITION BY PRIVATE NEGOTIATION 


20. When the -preliminary estimate has been sanctioned by competent 
authority itis to be determined whether the land should be acquired.—- 


(1) by private negotiation ; or 
(2) compulsorily under the Act. 


The advantage cf purchase by private negotiations is that the 30% of the 
market price which has to be paid as solatium for acquisition under the Act ts saved. 
The risk of a higher price having to be paid subsequently as a result of decisions by 
the Courts is also eliminated. In some cases purchase by private negotiations may — 
also be speedier than by acquisition under the Act. On the other hand, under the 
statutcry procedure there is perhaps less risk of an extravagant valuation and com- 
pliance with the necessary formalities ensures the vesting of the land absolutely in the 
Government free of all encumberance. Where there is the faintest doubt regarding 
the title of the person in possession or where there is any reason to fear that the land 
may be encumbered to an unknown extent, private negotiation is out of the question. 
In other cases, decision to purchase land by private negotiation should be taken at 
the ievel of the. Head of Administrative Department concerned. If it 1s decided to 
purchase the land by private negotiation, the négotiations should be conducted by the 
officers of the Department concerned. The Deputy Commissioners will, however. 
supply them with preliminary estimate of value and the Collector’s rate just as they 
would do in a case in which itis proposed to acquire land under the Act. 


Note.—The State Government will not undertake any acquisition of land by private negotiations for any 
- department of the Government of India or any other State Government. | 


21. Even where land is proposed to be acquired by negotiationsit is desirable 
that preliminary notification under section 4 1s issued so that in the event of failure of 
m | _ negotiations the land can be acquired under the Land Acquisition 
injtialoroceedines when . a 
acquisition is by private ACt Without further delay. 
agreement, l 
22. The Deputy Commissioners shall render to officers of other Departments 
conducting private negotiations preliminary estimates in the manner described in part 
| B of this order. But a Deputy Commissioner shall not carry out 
Duties of Deputy Com- private negotiations for any other Department unless the depart- 
acquisition is by ment acquiring the land hes itself failed to acquire land by such 
private agreement. negotiations and has requested for D.C.’s help in the matter. 
| p 


23-1. The Officer conducting the negotiations must in each case obtain from 

the vendor a complete abstract of title extending over the full period of limitation for 

| suits relating to immovable property (twelve years) supported by 

Ansat of tile tobe all documents of title on which the vendor relies, and accompanied 

oe by strict proof of all matters and facts forming a link in the chain 
of his ‚title. | | 


A 
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= * 3 , i itle ; it 1S 
Il. Itis not sufficient to obtain mere copies of documents of title ; it . | 


Ime 1| in origi itle rests upon 
of the prime importance to examine such documents in original where title rests uj 
Original documents that. 
tobe examined. 


JI. Ifthe vendor is a minor he can act only through his guardian ae the 
competence of the guardian should be scrutinized particulary 1n the case of Oaea 
If there is no guardian, competent to alienate the minors Tigits 

Precautions to be taken one would have to be sought from the civil court. 


inthe case of minor 
vendors. 


= 24. The procedure to be followed in concluding a bargain by private nego tia- 


tion is as follows :— 
Procedure for con- n 
cluding a bargain by 
private negotiation. 


(a) When agricultural land is to'be acquired, and the jamabaadı entries for 
12 years show an undisputed title, and the value of the land does not 
Agricultural land. exceed „Rs. 2,000 a Deputy Commissioner, may, with the sanction 
a _of the Commissioner of the Division acquire the land. In reporting 

the matter for sanction, the Deputy Commissioner should submit 


copies of the jamabandi entries and the draft deed of sale. 


(b) In other cases the officer concerned must submit to the head of his 

, department a report with full details showing the nature of the land, 
Othercases _ the persons. interested init, and the nature of their claims. The 
report must be accompanied by the proof of titie described in 

paragraph 23-I above and a draft of sale. ) ee 


(c) A model form of sale deed is annexed as appendix A ; but Commis- 
‘sioncrs and Heads of Departments should submit the draft sale deed 
to the Legal Remembrancer for approval in every case where a special 
condition is to be agreed upon and in every other case of deubt. If, 
the special condition is to be performed before the deed is executed, 
the officer concerned should see to its actual performance before he 
executes the deed ; and the fact that the condition has beer. performed, 
should be recited in the first appropriate blank space in the model 
form. Other types of conditions, e.g., restrictive covenants by the 
verdor where he retains other land adjoining the actual land sold 
will be unnecessary because the model form conveys all easements, 

etc., but even in such cases the existence of such a easement, etc., 
could with advantage, be recited and even emphasised as ‘special 
conditions’. E . 


When incorporating any special condition in the model’ form the circumstances 


of the proposed condition of shouid bes inseited in the space left for the purpose in the 
recitals and operative portion respectively so as to bring them clearly to the notice 
of the Legal Remembrancer. Further, the conditions should be defined where 
necessary in 4 plan or schedule or.both. | | , 


| These remarks apply mutatis mutandis to covenants undertaken by the 
President as vendee. | | } 


25. (1) On receipt of the Commissioner’s sanction or the sanction of the head 
of the department as described in the preceding paragraph, the officer concerned will 


ee ee ern inform the vendor of his readiness to conclude the transaction on 


the vendor’s— 


(a) handing over possession of the land sold and all former title deeds 


relating to it, and 


' (b) executing and causing to be registered and delivered to such officer 
a valid deed of sale, on proper stamped paper in the ferm supplied 
by such officer at the time and that on the vendor’s complying with 

those requirements, the purchase money will be paid to him 


(Government of India, Home Department (udici AQS. 
dated the 28th March, 1895). j n ASAN No. 485-501, 
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IT. A conveyance in favour of Government ordinarily only requires execution. 
by the vendor. If the instrument in any case contains stipulations binding on Gc- 
Signatures of Deputy Vernment in favour of the vendor then the signature of the Deputy 


Commissioner, when Commissioner is necessary. 
= necessary, 


26. L. At the time of making payment to the vendors, the officers concerned 
shall draw up a statement in the form given below :— | 


Statement required at the 
lime Of payment. | 
Date of statemen t————————-—— 
Name of work for which land has been bought————————————— 


No. and date of letter of head of department $ sanctioning opening of private 
negotiation : No,~————~—----_--—___ dated — 


(a ET 
a 


Date of letter sanctioning purchase No.——-——_—_____— dated ——_—__ 
Statement showing the price settled by the parties for a plot of land situated in the 
village of— —— No. im tehsil 
district acquired by private negotiation :— 


r ge 


ey E E DE 


Á e i 


Se F r pr rg e a l G E ee E g a p e h o tS e e a E- ee 


1 2 3 4 5 6 | 7 -  §* 
. ~ | | | | No. and date of 
. | / 3 Voucher 
Serial | Name of per- | Arca of land | Khasra and | Abatement of | Total amount | No. Date | Date on which 
No. | son to whom : jamaband1 land reyenue | due to each possession was 
| payments due | numbers of - person | taken 


| oa l land 


*To be filled in by the auditing office, 


Officers acquiring the land are requested to note at the foot of the statement. 
the harvest from W hich the abatement of land revenue is to have effect. 


II. With reference to column 5 of the above statement, it must be remembered 
that the statement showing the reduction in the land revenue (vide paragraph 79 
infra) 1s to be submitted whether the land | is acquired by ia negotiation or 
compulsorily. 


27. Payments should be made in N P with the entry in column 6 of 
the above statement and receipts or an acquittance roll taken from the vendors in 
the same way as in the case of acquisition under the Act (see 
paragraph 75 infra). The officer purchasing the land will 
forward the statement prepared under paragraph 26 supra and receipts or acquittance 
roll to the audit officer with whom he isin account (see para 76 infra) when for- 
wardin gto him the account of the m onth 1 in which payments are made. : 


{ 


Payments how made, 


"27-A. In arde to avoid any possible claims for interest, payments must be 
made before or immediately after taking possession. If for any reason this course 
is impracticable, the circumstances of the case are to be reported through the Com- 
missioner and Financial Commissioner for the information of the Government in 
the acquiring department. 


D. COMPU LSORY ACQUISITION UNDER ACT I OF 1894 


28. Where action is taken under this part, i.e., the land is acquired compul- 
sorily it is essential to conclude the transaction with as much expedition as is 
compatible with accuracy. When the collector of the district 
knows that a notification under section 6 is likely to issue, he should 
have all preparations complete as regards acquiring officer, establishment forms, etc. 
so that on issue of the notification the proceedings may begin at once. Under. 
ordinary circumstances the transaction should not take more than six months after 
issue of the notification under section 6. When necessary the services of a special 
officer ian be applied for (vide paragraph 32 suis 


General instructions. 
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| 29. Ali correspondence should be marked “Land Acquisition” urgent SO 
that the least possible dclay be caused in delaying with it in the different offices. 


30. I. A notification under section 6 must issue in all cases in which it 1s 
intended to put Act I of 1894 in force. As in the case of a notification under section 
Notification under sec. 4, it will be prepared by the departmental officer, 1n the form 


tion 6. given below, and sent by him to the Collector of the district for 


check and should similarly be accompanied by a statement giving full particulars ‘of | 


any religious buildings, tombs and graveyards on the land. As in the case of a 


notification under section 4 this step may be dispensed with under the order of the 


State Government in any case in which owing to the large area involved or any other 
cause, the preparation of necessary statements would cause inordinate delay. The 
check will be of the same nature as that described in paragraph 17-III supra. After 
it has been checked the draft notification will be drawn up in duplicate exactly in 
the same way as a notification under section 4. 


II. After check the notification will be returned to the departmental officer 
concerned and forwarded by him to the head of his department for submission to tne 
Secretary to Government concerned for publication in the Gazette. : 


The notification will be in the following form :-- | 
Notification by Government in Gazette under section 6, (Act I of 1894). 


Whereas it appears to the Governor of the Punjab. that land is required to be 
taken by Government on the public expense for a public purpose, namely,——-—-—— 
<i a ——— and — 
itis hereby declared that the land described in the specification below is required for 
the above purpose. i; 


m ES A a, Ey O pE e 


This declaration is made under the provisions of section 6 of the Land Acquisition 
Act, 1894, to all whom it may concern and under the provisions of section 7 of the 
said Act, the Collector of———————— 
the acquisition of the said land. | 


Plans of the land may be inspected in the offices of the Collector of -———__— 


——~ ~ ~~ district and of the Executive Engineer, 


ATE S a A e E e, S o e 


3 


Diviston———__—__—__---—- = | 

SPECIFICATION 
EOE a E. Mauza—- —— A sista 
Tehsil a, Area in Acres ——————___________ 


DIRECTIONS AND BOUNDARIES 


North--— -—~——-—belongzin&# to—— ——————— son of =e of ————__. O 


East-—-—~.-—.-—-_belonging to __—————= son of ——— E o ree fs ee 


Note.—The law requires that the description of land should be specific. Thereafter, small areas ‘required for 
hospitals, schools ett. may be described by their khasra numbers. But in the case of bigger schemes lik 
the building and roads of irrrgation projects, a broad description shoyld be given followed by he 
demarcation of site which should be completed within 15 days after the issue of the nofification. tn 
such cases the description should, however, be specific and definite and not too gencral, 


II-A. The Collector should also prepare and submit confidentially to Govern- 
mènt in the acquiring department through his superior officer, a note dealing with the 
nature of, and weight to be attached to, objections which have already been raised or 
are likely to be raised by persons directly or indirectly interested or by any section of 


the public. If no objections have been raised or are anticipated the fact should be | 


stated, and it should at the same time be explained whether in the e 


3 14: rt eee vent of acquisiti 
the demolition of the buildings or obliteration of the tombs will ben quisition 


necessary. 
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Explanation to accompany the draft notification 


31. I. The land Acquisition Collector while sending the draft declaration 
under section 6 to the Head of acquiring Department should certify that he has 
adequate staff to complete the proceedings within the time schedule prescribed by 
Government. He may indicate any short-falls in staff which it is essential to rectily 
for ensuring that the acquisition proceedings are completed according to the pres- 
‘cribed time schedule. It will be accompanied by a certificate that private negotiations 

are considered inexpedient or have been unsuccessful. ; 


Il. (a) Departments tc whom the notifications are to be sent.— 


: Heads of Departments will forward the draft notifications direct to the Secretary 
= to Government in the Department concerned primarily with the public purpose for 

which land is to be acquired and who is responsible for the provision of funds for the 
acquisition of land. They should be careful to ensure that notifications for the 
acquisition of land are forwarded to the proper: department of Government as for 
instance the notifications relating to the works under the management and control of 
the Public Works Department, Buildings and Roads Branch, shall be forwarded for 
disposal to the Secretary to Government, Punjab, Public Works Depart ment, 
Buildings and Roads Branch. Similarly all notifications required for the purposes 
of works under the Irrigation Department shall be forwarded to the Secretary to 
Government, Punjab, Irrigation and Power Department. But as acquisition of 
land for minor canals is governed by section 44(3) and 45 of the Punjab Minor Canals 
Act, 1905, the notifications are issued in the Revenue Department of Government 
unless the canal in question is exclusively under the control of the Irrigation Branch 
of the Public Works Department. : ; | 

The acquiring Department at the time of issue of declaration under section 6 

should take necessary steps to get adequate staff provided to the Land Acquisition 
Collector concerned or to entrust the work to some other Land Acquisition Collector 
who may be able to complete the work in the prescribed time schedule, 


(b) For acquisition of land for a department of the Central Government, 
or another State Government, all notifications shall be forwarded to the Depart- 
ment under the Puniab Government corresponding to or doing work similar to that 
of the department under the Central Government or another State Government, as the 
case may be which wishes to acquire land (Government notification No. F-26(5)/ 
.57/J Il, dated the 20th February, 1957) unless the Government of India have under- 

taken to acquire land themselves. Thus notifications relating to the Income-tax 
Department and Central Board of Revenue shall be forwarded for disposal to the 
Excise and Taxation Department for Defence Works to the Home Department for 


Railways to P.W.D. (B & R) for Food Corporation of India to Food and Supplies 
- Department, etc. | | 


The notification relating tothe Indian Posts and Telegraphs Departments 
_ Shall be forwarded to the Public Works Department, Buildings and Roads Branch, 


31-A.[. The acquiring department shall consider the objections if any that may 
Oo have been received under Section 5-A of the Act gunless 
— in the urgency provisions have been invoked and where jit finally decides 
Department. tO acquire land, issue declaration under Section 6 of the Act. 


‘Before issue of this declaration thé acquiring department should 
satisfy itself that— | : | “en 


(i) a realistic estimate of the compensation to be paid for the land proposed 
_ to be acquired has been made in consultation with the Deputy Commis- 
sioner concerned. She market price as indicated by the Deputy 
Commissioner concerned for this purpose will need to be enhanced ` 
by 12 per cent per annum till the date on which the award jis likely 
= to be made, besides a solatium at the rate of 30 per cent in order 
to arrive at a realistic figure about the compensation likely to be 
payable ; and ee | oo | 


(ii) adeqnate provision has ;béen made in the budget for the payment of 
compensation. Where the; decision to acquire land is taken after 

the finalisation of the budget,or the compensation could be paid 

in subsequent years, a clearance from the Finance Department may 
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be obtained that the necessary funds would be provided for ot 
of compensation during the year in which compensation WOU! =w=- 
come payable. | 


II. Since the Land Acquisition Collector will have to tender 80 per cent of 

the compensation for land estimated by him before taki ng possession under the urgency 
= provisions, it will be necessary for the acquiring department to make necessary fu p S 
available to the Land Acquisition Collector,simultaneously with the despatch of dec F 
ration under Section 6 for publication. ` Any delay in receipt of funds by the Lan 
Acquisition Collector will not only delay the taking over of the possession but 
may also involve the risk of the declaration being struck down by the courts on 
the ground that if Government could delay taking over possession, it could also 
-= provide opportunity to the affected persons to file objections. 


31-B. The declaration under Section 6 shall be published in (a) the official 
gazette (b) two daily newspapers circulating in that locality of which at least one 
shall be in the regional language and (c) substance of such notification is to be noti- 
fied at conspicuous places in the said locality. Under the Amendment Act, the 

declaration under section 6 has now to be issued within one year from the date of pub- 
lication of notification under Section 4 (In case of notifications which were issued 
before commencement of the Amendment Act, viz., 24th September, 1984, the 
limit is 3 years from the date of publication of the notification). The notification 
under Section 4 will thus lapse if declaration under Section 6 is not published within 
one year of the publication of Section 4 notification. In that case, a fresh noti- 
fication under section 4 will have to be issued and the market price will be taken 
afresh as on the date of the fresh notification. Since this involves higher amount of 
compensation, apart from delay in the execution of the schemes, it is essential 
that declaration under Section 6 is published before the expiry of this time Irmit. 
It may be noted that the last of the dates on which a declaration is published in (a) 
the official. gazette, (b) two daily newspapers and (c) in the locality will be treated 
as the date of: publication of the declaration. It has, therefore, to be ensured that 
the publication of the declaration in all these forms is completed before the expiry 
of the one year limit. 7 4 | p ~ 
32. I. When the notification under section 6 has been published in the Ga- 
zette, all further proceedings rest with the Collector or other officer specially em- 
Procedure after POWered by Government to perform the functions of a Collector 
issue of notifi- Under section (3)(c) of the Act. 7 


cation under ' 
section 6. 


appointment of a special officer or additional staff for the work seems advisable, 


| the collector of the district or head of the department concerned 
When a special Will apply to the Commissionet of the Division or Administrative 
_ officer or. add- Department in Acquiring Department, as the case may be who will 
tional clerical staff og a : : ; - | 

= should be applied for. take such steps for sanctioning of posts of special Officer or 

: _ additional staff. The s 
will be found in part F below. 


HI. With a view to guarding against claims, there is no objection to the | 


comn@mication by the acquiring department to the acquisition officer of the results 


of any negotiations which the acquiring department may have entered into with 
the parties to be expropriated previous to the 


=- opening of proceedings under thè 

Cl. l 
= E—PROCEDURE OF COLLECTORS AFTER ISSUE OF A NOTIFL 
CATION UNDER SECTION 6 a 


33. When the Collector or other officer invested W 

tor has received a direction under section 7 of the Act to ta 

a _ of the land, he will 
Procedure of acquir- 


ing officer empowered section 5 et Seq, 
under section 7 


ith the powers of a collec- 
| ke order for the acquisition 
proceed in accordance with the provisions of 


34. I> Under section 8 of the Act the acquiring officer will send to the tehsil- 


| SE = dar (if necessary through the Collector of the distr; ‘the 
| ae l Strict) a copy of the 
— to be — ‘notification under section 6, and have the land Ba cal and 


measured. At the time of marking out and 

officer of the Department for which the 
- Should, if possible 

correctly aligned. 
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TI. Proceedings should not be stayed merely, because when action is taken 
under section 8, it is found that there is a discrepancy between the land to be acquired 
Treatment of discre- and the description or measurements of the land given in notitf1- 
pancies in measure- ae : f 
ment. cation, provided the notification describes the land with appro- 
-ximate correctness and the owners in this and other areas have had due notice of 
Government’s intention to acquire the land, the acquisition should be completed, and 


no revised notification need be issued. 


35. The notice to persons interested in the land, required to be served under 
section 9 of the Act, shall be inthe form given below:—. 


Form of _— under | } | ' , 
section 9. = . e 
| Notice to persons interested in land to be acquired under Act [of 
«1894, | _— . 

Whereas the undermentioned land is about to be taken up for a public purpose, 
namely, ~ under notification of the Punjab 
Government No.——————————————-— -published in the Punjab 
Gazette of ——————————— ——— and in two daily newspapers circulating in 


a 


the locality, namely, — of -———— and also publicised in the 
locality. All persons interested in the said land are hereby called upon to attend 
personally or by agent at (place) — on the —— (dated) at—————————— 
= œclock to state the nature of their respective interests in the land and the amount and 
particulars of their claims to compensation for such interests. 


This notice is issued under section 9 of Act 1 of 1894. 


k 


boundaries :— | 
North 7 = East i z Extent 
South a | West | 
‘Dated o 19 collector 


36.1. In order to facilitate the enquiry into the value of the land and 

into the claim of persons interested the acquiring officer will cause statement in the 
= form given below to be prepared by the tehsildar or other competent 
Statement of values revenue officer, as noted in paragraph 471, Land Administration 


nd owners. : 
— manual. 
FORM (i) 
Rent per acre or local 
measures , 18 
Serial Khasra Khatauni Total Owner Area Revenue ——-——_—_____-—-—__ Crops, Value of Remarks 
No. number number area of mortgagee, taken on land trees, such 
whole field mafidar, up . taken Cash Kind Class wells, or crops, 
or part (in local or other (in local up ; of land houses on trees, 
measures) person measures) | | land wells, 
interested a . taken up houses 
FORM (ii) 
1 2 3 4 5 6 7 8 9 10 11 
Serial Jamabandi Names of Namesof Khasra_ - Total Classes Crops, Value of Revenve Remarks 
No. and owners, etc. occupancy number, area of of land trees, crops, etc., payable 
. Khatauni tenants Whole or land in taken up wellsor shownin~ onthe 
number , part holding - houses — column 3 land 
| taken up on land | taken up 
(in acres) taken up | 


f 
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II. These statements will give in a tabular form most of the pi 
Necessary to come toa decision as to the compensation to be awarded. at one 
Report giving No, 1 will give details for each khasra number while state! 
data for est- No. 2 will merely give the totals for each holding. 
Value. i l 
III. Care should be taken that a copy of the portion of the settlement a 
map, in which the land taken up is situated with the boundaries of the land marke 
on it is filed with the patwari’s papers and with the proceedings of the case. 


37. The statement and the report should be completed and checked before 
the date fixed in the notice issued under section 9 for the attendance of 

i a ‘parties and enquiry into claims, p | 
7 38. The acquiring officer must give at least 15 days previous notice of the 
date fixed under section 9 to the departmental officer acting on behalf of the depart- 
| nent for the acquisition of the land, in order that he may have an 
~a oe opportunity of making in person, by agent or by Ictter, any repre- 
oo sentation regarding its value, which he may think necessary. The 
notice shall be accompanied by a copy of the statements and report 
prepared under paragraph 36 supra orin cases in which the file 1s too bulky 
for copies to be conveniently prepared, the notice shall inform the departmental 
officer that this is the case and that the file is open to inspection by him or by any 
other officer named by him, ona day not later than two days before the date fixed 
in the notice issued under section 9. In the later case, however, a note of the value 
of the land, house, etc., arrived at in the report shall invariably be forwarded along 
with the notice. | o : 
39. Due consideration shall be given by the acquiring officer to any repre- 
sentation the departmental officer mdy make in reply to this notice, whether made 
Opportunity to be iM person, by agent or by written statement. . It will rest with the 


N e ea department concerned to decide whether there is ground for making 
menta oicer O 


make representations &Ny such representation. The officer acquiring the land is only © 


to acquiring officer. required to see that due opportunity for doing so is afforded, and 
that the representation, if made, is duly considered before an award is made under 
section Il of the act. S: a 


40. The Government has prescribed the time schedule for the completion of _ 


various stages of Land Acquisition proceedings with a view to secure expeditious dis- 
posal of these cases. The time schedule for the completion of various stages in the 
proceedings is as per appendix ‘D’. The concerned authorities should ensure that 
each stage of proceedings is completed within the time schedule provided. 


40-A. The Act now requires that the Land Acquisition Collector must an- 


nounce his award within a period of two years from the date of publication of the 
declaration and if no award is made within that period, then the entire proceedings 
for the acquisition of land shall lapse. Fresh notification under Section 4 will then 
have to be issued which would entail payment of market price on the date of issue 
of fresh notification. Moreover, in addition to the market value of the land on the 
date of notification under Section 4, the Land Acquisition Collector will have to 
allow an amount calculated at the rate of 12% per annum from the date of publica- 
tion of the notification till the date of award or the date of taking possession of the 
land, whichever is earlier. Interest at the rate of 9% per annum for the first year and 
15% per annum thereafter is payable on the amount whichis not paid immediately 
on taking the possession of the land. It is, therefore, necessary that the various 
stages of acquisition right from notification under section 4 and till the anouncement 
of the award and payment of compensation are completed without any avoidable 
delay, In order to ensure this a time table (Pert chart) indicating maximum time that 
should be taken by concerned authorities at various stages, has been prepared and is 
enclosed herewith. You are requested to please adhere to this time table so that 
no financial loss is caused to the State in the matter of acquisition of any land and 
execution of the Schemes does not suffer. a 


Fhe period allowed for filing objections under Section 5-A at item 11 and for i 


filing ofclaims under section 9 at item 20 of the enclosed Schedule for ordinary cases 


(and corresponding provisions in the schedule for emergent cases) are provided in 


the Act itself. These should not therefore, in any case be reduced. Further. while in 
-every effort should be made to complete the hearing of objections under section 
5-A of the Act, hearing of claims under section 9 of the Act and hearing of claims under 

Section 28of the Act within the time Ihmits prescribed at items 12, 21 and 35 
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respectively ofthe schedule for OEN cases (and corresponding provisions in the 
Schedule for emergent cases) adequate opportunity has to be allowed to the persons 
affected to produce their evidence. Care has to be taken to ensure that legal rẹ- 
quirements in this regard are fulfilled so that the awards are not set aside by the courts, 
on the ground that adequate opportunity had not been allowed to the affected 
parties to present their case. Ifit becomes unavoidable to exceed the time limit 
prescribed for these stages to meet the legal requirements, the Land Acquisition 
Collector may do so. ars all efforts should be made to ensure that no avoidable - 
delay takes place. 


40-B. The Land PE Collector will be „esponsible to ensure that the 
time limit prescribed for various activities in so far as his office is concerned, are 
duly adhered to. The District Revenue Officer in the office of District Collector, 
Superintendent in the office of the commissioner and the Branch Officer concerned 
in the office of Financial Commissioner, Revenue Punjab, will be responsible to 
ensure that the cases are finalised in their respective offices within the prescribed 
time limit. Administrative Departments and Heads of Departments may designate 
the officers in their offices who should be responsible for ensuring that various acti- 
vities are completed within the prescribed time limit so far as their offices are con- 
cerned. | | 


40-C. The Director, Land pee during the course of his inspection ofthe | 
offices of Special Land Acquisition Collectors (which should be at least once in a year), 
should specifically examine that the time limits allowed for various stages of land 
acquisition are being adhered to in the office of the Land Acquisition Collector concerned. 
The Commissioners may similarly during their normal inspection of the offices of 
Sub-Divisional Officers (Civil) and the Deputy Commissioners: specifically examine 
whether the various activities regarding the land acquisition are being carried out 
within the prescribed time schedule. The Deputy Commissioners may take similar 
action during the course of inspection of the office of Sub-Divisional Officer (Civil), 
where any ‘avoidable delay comes to notice, necessary action against the persons 
a ei for the same may be taken. | 


F. APPROVAL OF AWARDS 


— 41. Sub-section 11 of the Act, 1894 requires that no Award shall be made by 
the Collector without the previous approval of the appropriate Government or such 
officers as the appropriate Government may authorise in this behalf from time 
to time. The authorities to accord approyal under the said sub-section have pech 
declared by the Government as under:— 


E i i a_i EE ne es ba a i I ey a ly a ee ee ee! es Ee pee ee 


Serial Name of authority Class of c cases for which competent to 
No. i | accord approval - 


I a Pg gg Serr meee a rg enh a a R e E ne Nl a a a a a a a a aT a — 


(1) District Collector E =.. (i) All cases where the total amount of the 
award is more than Rs. I lakh but up to 
Rs. 5 lakhs; or 


mw Where even though amount of the rT 
is less than Rs. 1 lakh but the rates allowed 
for the land exceeds the Collector’s rate 
by more than 10% or compensation allowed 
for structures, trees, wells tubewells on the 
land is more than that recommended by 
a ne Officer. 


(2) Commissioner of Division . .. All cases where the total amount of the 
, . award is more than Rs. 5 lakhs but upto 
Rs. 10 lakhs. 


(3) Financial Comn nissioner, Revenue.. All cases where the total amount of the 
„award exceeds Rs. 10 lakhs. 
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The Land Acquisition Collector may make award without the prior i 
of the State Government where the total value of the award is upto Rs. 1 lakh BT 10 7 
the rates allowed for land do not exceed the Collector’s rates by more than | 3 
and the compensation allowed for structures, trees, wells and tubewells on gon 
do not exceed the amount recommended’ by competent authority technical of m 
viz, XEN, PWD (B&R) in the case of buildings/structures, XEN concerned 0 
Public Health Department in cases of wells, tubewells and public Health installations, 
District Officer of the Horticulture Department for fruits trees and Divisional Forest 
Officer concerned for other’ trees. 7 


Th case of building structures, Wells, Tubewells and other installations falling 
under the jurisdiction of Punjab Irrigation Department, Executive Engineers of the 
Irrigation Department will also be competent technical Officers. 
= As the Central Government is the appropriate Government for acquisition of 
land for Central Government Departments or Central Government Undertaking, 
the awards in respect of such lands will have to be approved. by the authorities of the 
Central Government under sub-section (1) of Section 11 of the Act. Therefore, 
as soon as the awards in respect of acquisition of land for a Central Government 
Department or Undertaking are drafted by the Land Acquisition Collector, these 
should be sent by them through the District Collector to the concerned. Departments 
in the State Government which deal with acquisition of land for the Central Govern- 
ment Department/Undertaking concerned (for example Home Department for land 
acquired for Ministry of Defence, P.W.D., B&R for acquisition of land for 
Ministry of Transport and Railways etc.). The concerned department. in the State 
Government will then seek “approval from the concerned Ministry in the 
ei Government before these awards are announced by the Land Acquisition 
Collector. | a 


42. Where the amount of the award exceeds Rs. 10 lacs or exceeds the pre- 
liminary estimates supplied by the District Collectors to the Acquiring Department 
a ; by more than 100% copies of the draft award will be sent to the 
oe craft acquiring department for their comments before their-approval by 
Department, the competent authorities. In cases where the approval of the 
) award is to be given by the Financial Commissioner Revenue or 
the Commissioner, the District Collector should send copies of the draft award 
direct to the acquiring department and indicate the number and date of the letter 
in the reference to the Commissioner or Financial Commissioner, Revenue as the 
case may be , for approval of the award. The reference to the acquiring department 
= should be made directly to the Secretary to the Government in the acquiring 
department. | ) . 


=- 42-A. The Acquiring Department on the feceipt of the reference will have to 
examine whether in view of the higher cost of the land they would like to reduce the 
area of land to be acquired or abandon acquisition and select an alternative site. 
They should send directly to the authority competent to approve the award their 
decision in this regard. Ifthe acquiring department decides to abandon the acquisition, 
necessary notification for the purpose should be issued by it and copies sent to the 
- authority competent to approve the award and the Land Acquisition Collector. 
Where it decides to reduce the area to be acquired, it should indicate the revised area 
of land to be acquired along with khasra numbers to the authority competent to 
approve the award and the Land Acquisition Collector so that the award is’ then 
announced in respect of the area proposed to be acquired. The acquiring department 
may also supply to the authority competent to approve the award any information in 
their possession which it. may consider relevant for the purpose of determining the . 
compensation.. | es 


42-B. Since delay in the announcement of the award will involve financial 
liability for the State as the price of land would increase by 12% per annum till the 
announcement of the award and failure to announce the award within the prescribed 
period of two years from the date of declaration under section 6 will result in the whole 
proceedings lapsing, the acquiring department may convey their comments on the 
draft award within 30 days of its receipt. Ifno comments are received within this 
period of 30 days, the authority competent to approve the award shall presume that 
the acquiring department has no comments to offer and proceed to convey its approval 
without waiting any further. m, | 
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42-C, The Land Acquisition Collector will report every award made by him to 
Land Acquisition Of the Collector of the district in which the land, the subject of the 
lector of the District award is situated. The report will show the area, kind of soil, rate 


per acre, and total amount in each case. | 


43, Where the powers to approve the Award are vested in Commissioner, 
the District Collector shall send two copies of the draft award to him, along with his 
| =- recommendations indicating the detailed, reasons thereof. Where 

Proposed awards in the powers to approve the award are vested in the Financial Commis- 
males eee sioner, Revenue, the District Collector will send two copies of 
India, Circular No. the draft award, along with his recommendations indicating the 
an “8th detailed reasons thereof directly to the Financial Commissioner, 
Revenue, and endorse a copy of this reference to the Commissioner for informa- 
tion. The Commissioner may in such cases Send his comments, if any, ta the 
Financial Commissioner, Revenue, within seven days of the receipt of the copy of the 
Reference. The Commissioner or the Financial Commissioner, Revenue, 
as the case may be, may approve the award with or without modifications. 


=- Where the award is ordered to be modified, a draft of the modified award 


or the relevant portion thereof will be sent by him direct’ to the Land Acquisition 
Collector, with a copy to the District Collector (and the Commissioner, where the 
Award is approved by the Financial Commissioner, Revenue). 


~The Land Acquisition Collector will indicate in the award at the time of annouce-"_ 
ment that it has been made with the previous approval of the District Collector, Commis-- 
sioner or Financial Commissioner, Revenue, Punjab, as the case may be, in cases 
where the awards require such approval. 


43-A. The main points to be examined by the authorities approving award ~ 
ate :— c* 4 


(a) Whether the price of land proposed to be aliowed for various categori PE 
-of land are reasonable ; 7 


(b) Whether the compensation on account of structures, welis, tubewells, 
trees, etc. arein accordance with the rates recommended by the techni- 
cal officers concerned or where these are proposed to be departed 
from the revised rates, are reasonable ; and 


(œ) Whether the change in classification of land as compared to the entries in 
the Jamabandi proposed by the Land Acquisition Collector are reason- 
able. | l 


_ The Land Acquisition. Collector and the District Collector while forwarding the 
draft awards for approval will therefore, indicate clearly the reasons for the proposals 
in regard to the above-mentioned points in the award. Where the rates for land in 
the awards are based on the Collector's rates, which were not approved by the authority 
approving the draft award, the basis on which Collector’s rates were approved,may 
also be indicated. | | E | 


44, The Collector of the District shall have the power of requiring all cases 
Collector's powers to to be referred io him before an award is given whether it is proposed . 
require cases to be : 14 i . | | | 
eed onm bare 20 excecd the original estimate or not: 

' awards. l 


While it is open to the State Government to cause, the proceedings of the officer 
framing the award under Section 11 of the Land Acquisition Act to be laid before a 

superior authority before the award is actually made, and while 
it is open to that superior authority to give the Land Acquisition 
Officer any information which it may have as to the proper valu- 
ation of the land, or instructions as to the informatiow which the 
Land Acquisition Officer 1s to take into account in framing his 
award, the superior authority is not competent to direct the 
Land Acquisition Officer to award any particular amount as com- 
pensation. Such action would virtually result in the award being made by some autho- 
rity other than the officer holding the inquiry under section 11 of the Act. But 


Government of India, 
Circular No. 10, dated 
the 12th June, 1913. 
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when the Land Acquisition Officer, after considering all the information placed . 
his disposal, either in the course of the proceedings under section 11, or extra judicial- 


ly by Government or other authority superior to him has finally decided the amou nt 
oi the award to be made, the only alternative open to Government is : 


(i) either to withdraw from the acquisition proceedings, or 


(ii) to allow them to proceed on the basis of the Land Acquisition Off icer’s 
award. : 


in part L. 
Rules for the payment 
Of compensation. 


45. The rules for the payment of compensation by special officer are given 


46. Injframing his award, the first essential point for an acquiring officer 
to remember is that he is acting as an agent of Government and not as a judicial officer. 
7 | He needs not therefore, be reluctant to receive any evidence 
Acquiring Officeran not brought before him judicially: It has been held that the 
agent of Gevernment : © | d t - 
and not a judicial enquiry and valuation made’ by. the Collector are depar 
officer. (Government mental in their character for the purpose of enabling Government | 
Of India circular No. | | : ; : d d 
9-292, dated the 28th to make a tender through him to the persons interested, an 
June, 1906) — thatitis open to him,in making his award as to the compensation | 
Oo to be offered, to consider all available information on the question. 


47. A second and equally important point is that in certain cases the depart- 
ment for which the landis being acquired be allowed an opportunity of withdrawing 
| from the transaction. It is imperative that such opportunity should 

Opportunity of with- be given before possession has actually been taken, as indicated in 

‘to acquiring eatin section 48(1) of the Act, and it is to be observed that this permits 

ment. | withdrawal even after the award has been announced and compen- 

sation paid provided only that possession has not passed. Oncè 

_ the possesion has passed, the Collectors award becomes binding 

oh Government. It follows that Government’s power of withdrawal must be exercised 
at some previous stage of the proceedings. Such stages would be — == 


(1) When the draft award is referred to the acquiring department for com» - 
ments,— vide para 42 above ; and oo 


(2) before the possession is taken and if the award of the Land Acquis? 
tion Collector appears to the acquiring department to be excessive or 
a reference has been made to the court under Section 18 of the 
Act and theré is strong possibility of higher amount of com- 
pensation being allowed by the court. ) : 


Consequently possession should not ordinarily be taken by the Collector 
until the time within which an application for a reference to the court must be made 
under Section 18 of the Act has elapsed without an application being made except 
‘where the acquiring department has ordered the possession to be taken forthwith. 


= In the interest of Government depatments acquiring land, the Collector 1s 
further required to inform the departmental officer of the facts, before announcing 
the award, if his award as finally settled after objection petitions have been heard | 
and draft award approved by competent authority where necessary exceeds by more 
than 20 per cent of the preliminary estimate of the cost of acquisition prepared before 
the issue of notification under section 6 of the Act or if the evidence is so conflicting 
such as to indicate the possibility that a civil court may award a sum of similarly ex- 
ceeding that estimate. Further action for payment of compensation ahd taking of 
posession must then be postponed until the proper authority in the acquiring depart- 
ment has decided whether the acquisition should be proceeded with or not. 


Ea A newprovision has been added by the Land Acquisition (Amendment) Act, 1984 
= by? which a landowner who has not made an application for reference of the Collector’s 

award to the civil court may make an. application to the Collector 
for re-determination of amount of compensation payable to him, if the 
civil court allows to any other landowner’ whose land had been acquired 


* 
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under. the same ‘notification and who may have applied for. such reference 
compensation at a higher rate, within 3 months of the judgement of the civil court. The ` 
acquiring department will, therefore, have to consider the possibility of the price 
for the entire land getting increased as a result of the award of the court even if the 
= landowners owning only a part of the land to be acquired may have filed an appli- 
cation for reference. | 

47-A. Under Section 12 of the Land Acquisition Act, the State Goveriment 
has been vested with the powers of revision over the proceedings of the Land /.:quisit- 
ion Collector, before the Award is announced. These powers of the State Govern- 
ment have been vested in the Financial Commissioner, Revenue. Since the powers 
of revision can be exercised only before the award is announced the representative of 
the acquiring department attending the acquisition proceedings should f ile applications 
under section 15-A of the Act before the Superintendent (Judicial) in the Court of 
the Financial Commissioner, Revenue, indicating the details of illegalities or irregularit- 
jes allegedly committed by the Land Acquisition Collector as soon as these come to 
his notice. However, since the period during which revision proceedings are 
held will not be excluded from time limit of two years prescribed for the announcement 
of the Award and the delay in the announcement of the Award would involve finanicial 
implications, it is necessary that applications under Section 15-A are filed only in 
those cases where it is considered that the illegality or irregularity in the procedure 
followed by the Land Acquisition Collector will lead tọ announcemnt of award 
for a substantially higher amount and it will not be possible to rectify the same by making 
necessary submission to the authority competent to approve the Award. 


G -THE AWARD 


48. Under Section 25 of the Act as substituted by the Land Asien 
(Amendment) Act, 1984 the amount of compensation to be awarded by the 
. Civil Court shall not be less than the amount awarded by the 
jocal body or com- a Land Acquisition Collector. The provision in the Act enabling a 
eree _ reference to be made by the State Government against the award 
- has thus now become infructuous. When a local body or company 
utilises under Section 50 of the Act the Services of Government 
agency, similar considerations apply. 
. $ | 
49.(D T The award must in all cases be made by the acquiring officer ki 
self and recorded with his own hand. On the date fixed in the notice issued under | 
section 9 he will cause those persons who are interested in the land 
Procedure of acquir- to be acquired to appear before him. He will then prepare two lists, | 
ing officer on hearing | : | 
claims for compen- the one showing the names of persons present, the other the names of 
sation. the absentees. Unless it appers to him that there is sufficient reason 
: | for adjourning proceedings to later date, the case will be conducted 
exprate so far as absentees are concerned. 


(II) The statements of the persons interested shall then be recorded as to whether 

they accept the measurements given in the report furnished under paragraph 37 supra 

and agree to the rates of compensation proposed for the various 

ea to be consi qualities of land, for trees, houses, standing crops, etc., and to the 

ine BA apportionment thereof. If a holding or field is jointly - owned 

sation. or is mortgaged, the officer acquiringthe land will also enquire 

as to the shares of the compensation to be paid to the several owners 

and to mortgager. respectively. ‘These points are important and 

the officer should iti no case fail to take them into consideration. 

Where compensation is payable on account of standing crops, the amount of compensa- 

tion awarded should be the market value of the crops less the amount of land revenue | 

and cesses payable on the land, since under paragraph 82 infra the land revenue will 
be reduced from the harvest during which the land has been taken up. 


50. (D The Collector will pay special attention to the directions given in sec- 

tions 23 and 24 of the Land AcquisitionAct. The chief matter 

Price—how to be fixed. for determination is the market value of the land at the date of 

m the publication of the notification under section 4, sub-section 

(1). The officer acquiring land may consider the prices paid for 

the land recently acquired under the Actin the same neighbourhood, if any, or prices 

paid in private transactions and recorded in registered deeds or judicial proceedings or 

the letting value of the Land, and the amount of the Government revenue, if any. His 

main data, however, will be, ‘of course, the original estimate framed by the Collector of | 

the district in accordance with paragraph 12 supra. He is not bound to follow this es- 

timate closely but the reasons which lead him to mike any important Pern from 
it must be carefully weighed. 
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(II) In all cases, however, when the point arises he will do well to take into- 
_ view the third head in section 23(1) of the Act. Compensation for demage 1n renal 
quence of severance is a matter of importance and difficulty. In the case of Railways 
or canals with crossings at considerable distances, the compensation may often be un- 
avoidably high. If land upon acquisition will be severed from its source of irrigation, 
and the department acquiring the land does not undertake to grant irrigation peen 
equal to those previously enjoyed, the difference between the market value of irrigable 
and non-irrigable land must be taken into consideration for estimating the value of the 
land so severed. The provisions of sub-section (2) of section 9 of the Act should, how- 
ever, be borne in mind in cases in which exorbitant claims are made on account of sever- 
ance (see also paragraph 478 of the Land Administration Manual). 


51. It should be noted, however, that under the present Act no person can 
claim compensation unless some land has been taken In which 
Aes Wao may claim he claims an interest, or over which he has an easement. He | 
that his land is injuriously Cannot claim compensation on general grounds that his land 1s 
affected. — injuriously affected by the acquisition if no part of it is taken 
under the Act. _4 ; T a 


52. (I) In cases where the Government revenue has been alienated in favour of 

a any one, the value of the loss of revenue to the assignee must be 

bic ahaa revenue estimated as noticed in paragraph 489, Land Administration 
° | Manual. . Naap 


(ID) In shared villages reduction in revenue due to the acquisition of land for the 
State should be made from the Khalsa rent roll unless this course 1s impossible owing | 
to the method of the division of the shares, or for other sufficient reasons. 


(HI) Where jagir or muafi land taken up is insignificant in amount nd reduc- 
) - tion cannot be made from the Khalsa rent roll, compensation 
oe ee sy assign- must be awarded in cash, in accordance with the directions gi- 
considerable TS ven below. But when the amount of jagir or muafi on the land 
taken up is more than Rs. 100 per annum or when such amount 
is more than one fifth of the total land revenue enjoyed by the assignee, and the reduc- 
tion cannot be charged to the Khalsa rent roll,the StateGovernment is willing to receive 
proposals through the Financial Commissioner for the grant of a pension or of a new 
, assignment in lieu of the cash compensation otherwise payable for the assignee’s interest 
in the land. Such proposals should not be made as a matter of course, but only when 
= clearly indicated by the circumstances the case. When such proposals are not made 
the matter will be dealt with according to the rules for cash compensation. Where 
jagir or muafi land is taken up for union purposes, compensation in lieu thereof must 
be paid in cash, in accordance with the directions given below. _.-._— 


53. In cases where cash compensation is awarded the following rules shall be 
_% | observed. If the assignment is for more than one life, or in — 
casa Compensation how perpetuity, the compensation is to be calculated at 20 years pur- 
e chase of the Government revenue assessable on the land. If the, 
assignment be only for life, the value is to be calculated (excluding months and days) - 
according to the scale laid down by Government for buying out pensions by which a 
fixed graduated value is given with reference to ages: The amount thus calculated is to 
be paid to the encumbrancer and his right 1s thus extinguished. Where nazrana is paid 
annually by the jagirdar, this is really a deduction from the revenue of jagir. In such a 
case a proportionate amount of the nazrana should be remitted and the amount of the 
compensation must be caluculated after deducting the nazrana proportionate to the 
amount of the assignment extinguished. If the assignment be for the terms of settle- 
ment; compensation must be calculated with reference to the number of years the 
settlement has yet to run; provided that in no case more than twenty years purchase- 
the limit for perpetual grants-be allowed. | ) a 


54.. When all statements have been recorded, the acquiring officer shall draw 

_ + up his award, which will indicate the total area of the various 

. = = is to be qualities of land taken up, the rate and the amount of com- 
| pensation to be paid on account of land of each quality, the 

total amount of compensation to be paid on account of crops, trees, houses, etc. 
the proportion of the compensation to be awarded to mortgages, and decision on the 
objections that may have been raised by interested persons. The extra 12 - per cent 
per annum awarded under Section 23(1.A) and solatium at the rate of 30 per cent 
under section 23(2) of the Act for compulsory acquisition should not be included in the 
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rates awarded per acre but should be added to the total compensation and shown sepa- 
rately. It should be noted that Section 23(1) (A) and Section 23(2) of the Act provide 


for the grant of extra compensation on the market value of the land acquired and not 
on the total award. Land as defined in Section 3 (a) of the Act would include land, 
trees and buildings. But the extra 30 per cent or the extra 12 per cent per annum 


is not to be added to compensation awarded in consideration of the matter specified in 


clauses (2) to (6),of Section 23(1). Nor is it to be added to the capitalised value of jagir 
revenue granted under paragraphs 52 and 53 supra. 


55. Below the general award he shall have drawn up a statement showing the 
compensation awarded .on account of each holding. This 


Statement showing com- ' ae " a i a 
pensation for cach holding, will be in the form given 1 illustration below = 


f 
I ) 2 a 3 o A | 5 -% 
S.No. Jamabandi Names of owners tenants, Khasra Nos. Area in acres Quality of land 
and khatauni etc. with shares out of which of land taken 
Nos. land has been up 
taken up 
2 | Khuda Bakhash , son of 17 10.5 > 2 acres sotat barani 
Gulam Muhammad, and | 25 E | | 7 acres nahr! 
Izimo, son of Piru, equal min. = l 
share owners Partap ! 1.5 acres banjar 
Singh 2/5 and Harnam 1092 | o - gadnn _ 
Singh 3/5 occupancy tenants | = l Acre sotar barani 
Section 5. | | 


_ —Hussaina, son of Sadiq 


| 8 | | 
a 8 9 10 10-A dU: 22 13 
Compen- Number of Compensa- Total of Amount Compensa-. Total REMARKS 
sation for’ trees, houses tion for columns 7 under sec-. tion under compen- 
. land etc. on the trees, houses and 9 tion 23(1.A) section 23(2) sation 
land or area etc, of the Act. ofthe Act. (Column 
of standing | f 9, 10-A & 
crops | o © 11) 
Rs ee ce © Rs i Rs Rs 
160-00 1Kikkar 4-00 900-00 135-00 ` 1,035 of which - 
700 -00 Nil Nil | l © owners Rs. - 
m l 64625 np. 
tenants 
| Rs. 388 -12 np. 
301-00 =I hut. 6:00 | | : 
800 -00 Nil Nil. 80 -00 12 -00 92 :00 


ee a 


oo EE a “SE e es lie lial eg ES ee a ES RE La 
4 


© Value of life annuity of one rupee per annum 


Years. | | Rs M; Years | Rs np. 

Under 10 oo 2B ‘00 45 to 49 E 7 © 9-00 
10 to 19 E 12 -50 50 to 54 l . : | 9 -00 

20 to 24 ` ; i 12 -00 = 55to59 | | | 8 -00 
25 to 29 | = Hl 50 60 to 64 7-00 
30 to 34 11-00 65 to 69 m 6-00 
35 to 39 - 10, 50 70 or shave o 5.00 
40 to 44 10 -00 


Cee an] cee G e ee Á EE E e e e a E E a ee eS a E a EE E e Ey a E a rG 


56. The award shall then after obtaining approval of the competent authority 

a referred to in paragraph 41 supra where necessary be explained 
Announcement of the Award. to the persons present, and those interested in each ho!ding shall 
oe be informed of the amount of compensation to which they are 
entitled. Notices of the award shall also be sent to all persons interested in the land 
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who are not present in court. It will be ined that the Act requires CARa notice 


to be sent. The notice should be in the following form :— 


Form of notice under sections ve and 31 (1) of Act I of 1894. 


——— 
eel 
TOM a ar yy a gr A gS gy SS gg SS, cc if a a pa — wee ee a ES 


Land Acquisition case No. Object. Gazette notifi ication 


ee a 
te 
Dye a E a E el 
ge ee 


i 


D E 


Notice is hereby given that i in the above case, in which you have been treated 
as a person interested, an award was made by me og the--—— of —19 under 
section 11 of Act I of 1894. The sum payable to you is Rs. —, Ifyou are will- 


ing to accept it you should appear before me personally or by authorised agent on of 


before— ——. Interest will not be payable in case of failure to appear. 


_ 57. oeni proceedings must be taken as to land acquired under separate 


notification and separate awards should be drawn up on account 


e gs under separate of each village | in which land ı is acquired. 
58. In all cases an award of each compensation must be made. It, however, 

not infrequently happens that either (a)the person from whom the 

acta i ee of Jand is being acquired asks that Government land no longer 

| required for public purposes may be given to him in lieu of cash 
compensation or (b) it would be convenient to Government to award compensation 
in the form of land instead of cash. All land no longer required must however be dis- 


posed of in accordance with the provisions of paragraph 87infra. It follows firstly 
that no land to which any person has any claim under that paragraph can be awarded - 


to other persons as compensation for land acquired from them; and secondly that no 
departmental officer can have private negotiation or otherwise acquire land for a pub- 
lic purpose and give in exchange for it other land no longer required. All land not 
required must be handed over to the collector of the district. If it is proposed by any 
departmental officer to relinquish land and to acquire other land in the neighbourhood 


he must treat the two transactions as entirely separate. All he can do is to hand over 
the land to the collector of the district and represent to him that, if possible, the land 
should be given as compensation for the other land to be acquired. If the acquiring . 


officer after having satisfied that no person has any claim to the land under paragraph 
$/ infra proposes to award it. as compensation he will award cash compensation as 

usual, but will record in the award and in the award statement A (vide paragraph 73 
infra) note to the effect that it is proposed to give land in lieu of cash. . The question 
of the land to be awarded will then be dealt with in a separate file. ` 


58-A. ‘Land may be allowed in compensation instead of cash if daot. by 


landowners whose land 1 is being acquired — to the follow- 
Treatment Of suci cases. ing conditions: ES 


Pa 


(a) that land is mi for the grant; and 
(b) that the land acquired from any one person— F. 


G) bears a reasonably large proportion to the amount of land still left to 
him, or 


(ii) affects in an es degree the ; possibility of his _ livelihood 
out of the land, or | | 


(iii) exceeds Rs. 4,000 in value. 
trons. 
It must, however, be clearly eulertiead that the above instructions refer to 


agricultural land proper and do not apply to urban lands or save in n exceptional 
circumstances to land in the close vicinity of a town or mandi, 
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Ever y-case will be considered on its own merits with reference to above considera- 


cs. “Toa 


Gs 2. oS a a eee 


a OB rm 


E. 31 


This paragraph does not affect the instructions in paragraph 58 the COnditions - 
to which the latter is applicable. 


59. Underthe provisions of sub-section (4)of aaa of = Act the 

l Collector may come to any agreement with the parties as 
eaea n e i to the aed of payment but except in the cases provided 
| | for by sub-section (3) of that section the Collectors cannot 
_ force a party to take land in lieu of cash. Where, however, the interest of a party is so 
limited as in the case of a trustee of a waqf property as to make it extremely difficult, 
if not impossible, to arrive at an adequate cash estimate of its value or where from the 
circumstances of the case it is impossible to place the parties concerned by a cash com- 
pensation in the same or nearly the same position as before acquisition, sub-section (3) 
enables the Collector to arrange to award land (subject to the same limitation of 
interest) in lieu of cash. ~ a 


60. Incases in which compensation is granted in the shape of other land in 

Value of such land how to exchange or remission of revenue as provided in section 31(3) 

| of the Act, and the land is acquired for Government purposes, 

no adjustment of the value of the land given in exchange will be required, unless it is 

separately purchased by Government. If, however, the land is acquired fora body 

financially independent of Government the value of the Government land given in 

exchange and the capitalized value of the abatement of land revenue should be 
charged against advances of funds (vide paragraph 77 infra) made by that body. 


H. REFERENCE TO THE COURT a 


61. When action is taken under section 19 of the Act, the acquiring officer 
© Reference under section 12 should be guided by the following considerations in deciding 
—— > whether to make a separate reference on account of each hold- 
ing included in the award, as to which an application has been filed under section 
16, or to make a Single reference covering several holdings. In all cases there must 
bea separate reference on account of each village. If the persons interested in a number 
of holdings in the’same village object to the award on the same grounds one reference 
=- may be made as to all the holding; if, however, the person interested in any holding 
objects to the award -on grounds which apply only to that holding, then a separate 
reference must be made as to that holding. References to the court should, of course, 
be made only in thecase of persons interested who have objected to the award, 
remaining Owners being settled with/without a reference to the court. The sections of 
the Code of Civil Procedure on the subject of misjoinder of cause of action and of 


parties should be consulted in this connection. 


. 62. The officer should at once inform the departmental officer concerned of 
Departmental Officer to be any reference to the court made under section 19, and should 
TORIES _. . forward to him a copy of the grounds on which the objection 
mae the award is taken [section 18(2)]. When a notice is served under section 20(c) the 
acquiring ofticer should immediately forward copy to the departmental officer: 


After the reference is decided by the Civil Court, the Acquiring Officet | 
should ensure that the acquiring department is kept informed from time to time in 
cases where the parties interested go in appeal, till the proceedings are finally disposed 
of and closed. | | 


_ 63. The proceedings before the court under Part II of the Act are of a regular 
Representation of Govern- Judicial kind and the provisions of the Civil Procedure Code 
ne E, and of the Indian Evidence Act are applicable. References to 
civil courts under the Act fall within the definition of‘suit’ as defined inthe suit ` 
rules (vide note I below para 15.1 of the Punjab Law Department Manual). The 
Collector should, therefore, proceed in the manner provided for the defence of civil 
suits as laid down in the suit rules contained in chapters 13--15 of the manual. The 
sanction of the Controlling authority to the defence of the award should be obtained 

by the Land Acquisition Officer or the Head of the Department concern ed 
under intimation to the Deputy Commissioner, having obtained this sanction. he 
should forward to the Legal Remembrancer the necessary papers including the award, 
petitioner’s objections, and referring order to enable the Legal Remembrancer to 
instruct suitable counsel on behalf of Government. Facts must be proved in a 
legal manner, and all evidence, whether oral or documentary, on which the case 
is to be decided, must be produced in court. If the Collector is not represented before 
the court the case will be decided ex-parte and Government will be prejudiced if it 
is found necessary to present an appeal. , | , | : 
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64. (D Subject to the directions given in paragraph 63 supra, cases which are 

E i -= referred to the civil court, under section 19 of the Act, should only 

Legal Advice be reported to the Financial Commissioner, if the Financial Com- 

oe missioner is the controlling authority; but the Legal Remembrancer 

should be consulted in the usual manner on any points that may arise in respect of 
such cases involving legal doubts or difficulties. 


(II) When a departmental officer is of the opinion that an appeal should’ be 

Apnea Resort to Financial filed under section 54 of the Act, he will report the case to 
Commissioner. = his departmental superiors for transmission to the Financial 

| a Commissioner. The report should be drawn up in accordance 
with the Government suit ruling contained in chapters 13 to 18 of the Punjab Law 
Department Manual, and should contain'in addition an abstract of all the evidence, 
oral or documentary, produced on behalf of either side in the lower court. A similar 
report must be submitted by the departmental officer to the Financial Commissioner 
if the opposite party files an appeal. | | E Sa 


(III) If the court orders the Collector to pay costs under section 27 of the Act 

Cost of interest on excess OF to pay interest under section 28 such costs or interest shall 

to whom charged. be charged to the department for which the land has been 
| acquired as part of the costs of acquisition. | 


= 64-A.. Under section 28—A of the Act as incorporated by Land Acquisition 
(Amendment) ) Act, 1984 where the court allows amount of compensation in excess 
of the amount awarded by the Collector, the persons interested in all the other land 
covered by the same notification under section 4 and who are also aggrieved by the 
_ award of the Collector may apply to the Land Acquisition Collector within 3 months 

from the date of award of the court that the amount of compensation payable to them 
be re-determined on the basis of amount of compensation awarded by the court, 
even though they may not have made an application to the Collector under section 18 
of the Act. It is, therefore, necessary that the references before the Civil Court are 
defined properly as the financial implications of añ. award of the, court allowing 
higher compensation will not be confined only to the landowners who had submitted | 
the application for the reference but will extend to all the land covered by the same 
notification. ; an | o 


 64-B. On receipt of an application under section 28-A of the Act the.Land 
Acquisition Collector has to make an award. re-determining the amotnt of compensa- 
tion payable to the applicant. Any person who does not accept this award can again. 
require the Collector to refer the matter to the Civil Court. The provisions of paras 
61 to 64 above would apply equally to references that may be made against this fresh 
award under section 28—A (3) of the Act. _ , 


K.TAKING POSSESSION _ 


65. Possession must not ordinarily betaken until the lapse of the period 

© When possession maybe named in section 18(2) of the Act, unless the acquisition of 
taken, the land appears to be absolutely necessary. Cases of special 
emergency are dealt with in. section 17 of the Act, and itisto be noted that proceedings 
under the section can be taken only in respect of land and not of building sites and 
_ that it is necessary (i) that a payment of eighty per centum of the compensation for 

. Such land as estimated by the Collector is tendered to the persons entitled thereto (2) 
that a notice under Section 9(1) should issue, (3) that the previous sanction of the 
»tate Government should be obtained before the Collector takes possession of the 
_tand and (4) that compensation for damages should be offered at the time of taking 
of possession. on | l 
66. Wheneyer the Collector deprives an owner suddenly of his land, he should 


Liberal treatment in cases meet liberally the exceptional expense to which the owner may 
of sudden dispossession. þe put o | _ 


_ 67, Although legal possession cannot be taken save as described above, 
Possession _ before the the Collector of a district or other civil officer acquiring land 
award when Permissible. may by agreement with the owners enter into and take posses- 
-= sion of land after issue of notifications, but before the declara- 

| : tion of the award. Such action should only be taken in cases 
where early possession is of great importance, and the officer is ensured that no 
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exhorbitant demand for compensation for the land acquired will be raised by the 
persons interested. In every case in which possession is taken before the declaration 
of the award efforts should be made to conclude the award as soon as possible. At 
the time of taking possession an accurate note should be made of the crops standing 
on the land and their estimated. value. , : , 


68. Land required for the construction of the major and minor distributarie s 
Possession priorto noti Of canals and watercourses in cases in which zamidars who 
fication when permissible. are Interested in the early completion of the irrigation works 

| themselves invite the occupation of the land, may be taken 

possession of by an Executive Engineer prior to the issue of the formal notification and 
to the delivery of formal possession by the Collector under the following conditions :— 
(a) The irrigation officer, who wishes to avail himself of the permission 
granted by this rule, must apply to the Collector ofthe district 

concerned, who will depute his District Revenue Officer or other revenue 

officer to accompany that officer and assist him in ascertaining who 

have interests in the land in obtaining their consent to possession 

being taken at once, and in estimating the compensation due for | 

standing crops, or for damage caused through the occupation of the 

land, and the interference of cultivation pending the acquisition of 


the land under the Act. 


(b) The irrigation officer will then obtain from the owners and cultivators 

of the land a written appligation assenting to the occupation of land 

and shall forward it in original with a rough sketch and area details 

of the land to the Collector of the district not later than the date on 

which possession is taken. 7 

- (c) It will be for the Superintending Engineer to see that notification as to 
the land so occupied are at the same time promptly submitted to 
Government through the usual channel. : 4 


69. It is most important, therefore that officers should avail themselves 
of the provisions of section 17 of the Act, and of the concession made in paragraphs 
67 and 68 sapra only in cases of necessity and strictly in accordance with 
he provisions of the Act and of this Standing Order. When land is taken 
possession of prior to the award, it is, in the first place, difficult for the Collector 
afterwards to assess compensation for the standing crops, trees,‘ etc. and in the 
second place it will be more difficult to carry out the orders for withdrawal from the 
acquisition proceeding when the demand is exhorbitant. | 


70. Under sections 16 and 17 of the Act, the Collector alone is entitled 
to take possession of the land acquired (see paragraph 484 


C 
a 


. Collector alone may take 


possession. of the Land Administration Manual) 
L. PAYMENT OF COMPENSATION AFTER AWARD BY THE 
COLLECTOR. , Z 


71. As soon as the award has been announced the acquiring officer will 
proceed to pay the compensation awarded to those persons 
Payment of compensation who are present and who accept the award. Sufficient 
when made. ; i 
notice should be given to. enable all payees to assemble 
| at the place where they will receive their dues but no 
time should be wasted in useless endeavours to secure the attendance of absentees. 
A note shall be made of the names of those persons who refuse to accept 
the amount awarded or who accept it under protest. Much trouble will be avoided 
if the principle that payment of compensation should be made at the time of 
award, is strictly observed. Most of the persons interested will then be present 
and immediate payment will save them the necessity of making frequent 
journeys to the tehsil. It will usually be found of advantage to. draw in advance © 
a sum sufficient to cover the .probable amount of the award and to make 
payments against this especially. when the award is announced at a place distant 
from the headquarters. | 


(a) Provision of Funds 


72. (I) When land is taken up by the Collector of a district or other civil 
Provision of Funds when officer not specially employed for the work, such Collector 
land taken up by Collector a ; : 
of district, see Government Or Civil officer draws money for paymentdue under his award 
Oe gi pda eesiution No. from the civil treasury, but no amount of land compensation 

1896, paragraph Si3andis. charges should be drawn until the officer is actually about 
to proceed to the place where he will disburse them. The Treasury Officer has no 
concern with the award or with the award statement; he makes the payments on 


the authority of the civil officer assessing compensation, who may either draw money 
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in advance for direct payment or make payments in any of the other wel em 
cribed in paragraph 75 infra. The receipt sent to the treasury as nin ad 
paragraph 75 infra will be the Treasury Officer’s vouchers for the payma ee { 
‘will be forwarded by him with the accounts of the month to the Accountant -Genele, 
(I) Officers who are specially employed for this woik, ge 

= invested with the powers of a Collector under the Act, an 
Provision (E when land placed at the disposal ofthe Public Works Department l 
for Public Works Depertaent, are regarded as Public Works disbursers, the es gpa 
= © being accounted for under the rules in the Public Works 

Account Code. _ | : 


$- 


(b) Procedure in making payments 


73. (1) When an award is made under section 11 of the Act, the acquiring 

) officer shall have a statement “prepared in the following 
Statement to be forwarded to form marked “A” showing the amounts payable to each 
Government of India resolution person under the award and shall, on the day the award 
No, 2209-A, dated 10th May, is made, forward a copy of the statement signed by him 
— to the Accountant-General or other audit officer, 
with whom he is in account and the Deputy Commissioner concerned simultaneously 
with a certificate that the land has been taken possession of and mutated in favour 
of Government giving the number and date of the attested mutation. On the 
basis of this certificate, the Deputy Commissioner may forward a proposal to 
the Financial Commissioner for sancfioning reduction of land revenue under 
paragraph 79 infra. Before signing the copy, the officer should carefully satisfy 
himself that it correctly shows the amounts due under the award and should 
himself enter the total of column 6 of the statement in words both in the original 
and copy. Subsidiary statement in form AA below, giving particulars regarding the 
acceptance by the persons concerned of the amounts enteredin column 6 of the 
award statement should also be furnished to the auditing officer as soon as possible. 
If the subsidiary statement is not complete on the day that the award is made the 
- necessary entries in column 7 of the statement in form A will be made in the auditing: 
office on receipt of the statement in form AA 7 me 


a FORM A 
No. and‘date of statement Pa 
Date of award 


Name of work for which land has been acquired 
. No. and date of declaration in 


Page. Gazette viz., No. | dated 
Statement showing compensation awarded by ———————under section ——— 
Act I of 1894 , to all the persons interested. in the plot of land situated in the 
—village of ——-———in estate No.—————-—on revenue roll of the District 
of 7a _ | 
2 3 A 5 6 7 8 9 10 
Serial Nameof © Areaof Abate- Valuation Total *Distribu- R  No.andì DATE ON 
No, persons land . mentof ` ofany buil- amount ton of E date of WHICH 
to whom land dings that due to the M voucher POSSESSION 
Payment . revenue may be each per- amount A —_-—__. OF THE 
is due taken son inclu- in column R No, date LAND WAS 
under the i up on land ding the 6 taken K HANDED 
award | | | -amount fromthe § OVER TO 
| : shown in subsidiary | THE DE- 

-= column 5 statement PARTMENTAL 
the amount in form ; AUTHORITIES 
awarded AA 3 = EFOR WHOM 
for the land ` IFIS ACQUI- 
interest, | = RED REFE- 

ae ss €Osts and | RENCE .TO 
N | any other THE REPORT 
. 3 | amounts » i STATING 

due tothe © THE DATB 
payee in 

connection | 
with acqui- 

sition of 

the land, 

Rs. aP.. Rs. nP, Rs. nP. Rs, nP. _ Date 


*To be filled up in the Auditing Officer. 
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: Note |. —Bach award statement should be confined to the lands to be taken uncer declaration. t.e., the awatds 
given for lands acquirea under more than one declaration should not be incorporated in one statement but as many statements 
submitted as there are declarations. : , 


Note 2..Regirding column 7 see note to statement in Form AA. 


Noté 3.— Acquiring Officers are requested to note at the foot of the statement the harvest from which the abatement 
of land revenue entered in column 4 is to take effect. 7 


Note 4,_.When no reduction of Khalsa revenue is required, the fact should be noted,—vide note to statement in para- 


graph 79 infra. í 
FORM AA 
Particulars regarding the acceptance by the persons concerned of 
amounts entered in award statement no.——_——__, dated ——_-—_1 9—. 
Name of work for which land has been acquired ———--—————-_,-——-_|| 
No. and date of declaration in-—-———-———Gazette, viz., No , dated—— 
1 2 a 


bibie e ee- ae ae a a- ir ieie psor i ee, a p e ee eF n ee ie- e. ee oe Āe kme ar ap- ee Erge ee Fe- Èe ë a r e e ë e çë = m è - dim 


PARTICULARS OF AMOUNT ENTERED IN 
COLUMNS 6 OF THE AWARD STATEMENT 


Serial No. in Name of person to whom .——.- eee ene Amount undis- 
the statement payment is made under the . | tursed owing to 
award under award (a) (b | (ec). non-attendance 
section 11 of = Amount Amount Amount deposited in Court and the treasury 

the Act | | accepted accepted ———— mmm mmm Ha İN which it is 
without under | deposited 
protest protest Amount Court Reasons | 
Or 
depositing 


- . oo cs . ict? 
Prison eerie ean a SS RISE Soe aea tam, = 


r 
D 


Rs. P. Rs. P.. Rs. P 
-a 


Note.—in noting these particulars in the award statement, it may be sufficient to enter the letter a. b,c ord as the case 
tiay be , in column 7 of the statement when the whole amount of the award is shown in one of the four sub-columns a, b,¢ 
or d in the statement. . 


74. There are five methods of making payments :— __ 

oe of making (1) By direct payments, see paragraph 75(1) infra. 
(2) By order ‘on treasury, see paragraph 75QI) infra. 

(3) By Money order, see paragraph 75(IID) infra. 

(4) By cheque, see paragraph 75QV) infra. — 

(5) By deposit in a treasury, see paragraph 75(v) infra. 


75. (I) For making direct payments the acquiring officer provides himself with 
money as described in paragraph 72 supra. In making the payments he shall take the 
i receipt ofeach person to whom money is paid on a separate voucher 

irect payments Go- . a À 
Orec elt of India re.. in the Form marked C below, containing a reference to the item 
a hogs ied showing the amount due to’ that person in the statement prescribed 
1296 paragraphs 8and in paragraph (73) supra. In cases where payments are made to 
a a number of persons under a single award an acquittance rollin Form 

CC below may be substituted for separate receipts in Form C. 


If the acquiring officer be a civil officer not specially deputed for this work, 
he shall send the receipt or acquittance roll, as the case may be, to the Treasury Offi- 
‘cer, who will deal with it as shown in paragraph 72 supra ; if he be an officer specially 
deputed for this work,he shall forward separate receipts of the payce or the acquittance 
roll to the Accountant-General or to the Divisional Officer, if any, with whom he is 
in account when forwarding to him the account of the Month in which the pay- 
ments are made. 


F Amounts which ultimately remain undisbursed shall, if over and above actual 
requirements, be refunded at once to the credit of Government; or if they relate to 
absentees, be credited forthwith to revenue deposit. 


In no circumstances whatever should more than one month be allowed to elapse © 
between the date on which the Money is drawn from the treasury and the disposal 
of the undisbursed balance; and payees receipt for the amount actually paid 
should reach the audit office within that month. | 
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FORM C 


No. of voucher | | Duplicate No. of voucher. 
, d has 
Name of work for which the land has been Name of work for which the Jan 
acquired ` - been acquired. | 
No. and date of declaration in————— No. and date of declaration in ~~~ 
Gazette, viz, No.—————————and Gazette, viz No.———~——— ii 
date— -~---- — date—— 
Serial No.—————, in award state- . Serial | No.— in award state- 
O ment No. — dated——_-_-—— ment No.—— —, dated- 
Name of payee-——-----__-—— . Name of payee-————-——- 
E E E? —of ———— 
Capea tehsil— . m tehsil ——— nm 
allah] ———————— Hah 


do i.ereby acknowledge to have received do hereby acknowledge to have received 
Rs. on account of cost Rs.————’!———on account of cost 
of land taken up by Government as detail- of land taken up by Government as — 
ed on reverse. a detailed on reverse. | 


Signature of the payee. Signature of the payee 
Locality Locality 
Certified copy Signature of Officer. 
Note.—The receipt should be in  Nofe.—The receipt should be in 


English ; but when the payee is unable English ; but when the payee is un- 
to write in English, he may give a receipt -~ able to write in English he may give 
in regional language. a receipt in regional language. 


C. (Reverse) a C. (Reverse) 


Details of Jand, etc., and its value village, Details of land, etc., and its value village, 
Tahsil, Zillah. Tahsil, Zillah. : 


1n ghas, Biswas, Biswansi \ Bighas, Biswa, Biswanst 


Land Land 
J] (Ghumao Kanal | J Ghumao, Kanal 
Value—Rs. nP. |  Value—Rs. nP. | 
| FORM CC 
Consolidated voucher for payment made , during-——-—~—19——in accordance 
with award statement No. , dated—————on account of 
land acquired for—————-—-—1n the district of ——_~——__—,, tehsi———, vill- 
age oe A 
rr Tnn a m a e e e ay ie e A 3 ey aa me jas dee ha iee ame ee a y U 
Seria! Noin Name oteaves —————— Aven of Amount 7 E Signature of ‘the navew nnd date of SS 
award state- land paid * payment e 
ment 
Rs. nP, 
Total 
Paid in my presence in cash to the above persons the total sum of rupees——— 
np. only (in woids) by cheque. EE _ 
Dated the———-——_____19— ae Signature of Office t 


_ (I) The second method of payment, i.e, by order on a treasury is only admissi- 
ble in the case of civil officer not specially deputed for the acquisition of land. In this — 
case the officer instead of making direct payment as described in 
By order on treasury the preceding paragraph, should countetsign the receipt in Form 
Government of India | P orm 
resolution No. 2209-A, C and make it payable at the treasury to the payee, altering the 
dated the 10th May, — words “‘paid in my presence 1n cash/by cheque” to “pay”, A 
1895 paragraph 15. . ’ pay . n 
advice list of the orders passed for payment should be sent to the 
on officer, who in turn should send weekly an advice or orders 
paid. | : | | 
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case of petty payments, if the payee do not appear on the day 
fixed for payment a me! pay PP 


nd do not apply for a reference to the civil court under section 18, 
Seta the officer shall issue notices to them informing them that, 
ment by money odes HE they do not attend by a certain date, the compensation award- 
Government of India | ed to them will be remitted by money order, the amount of the 
the ath September 1897, Money order fee being deducted. The following rules must be 


observed in making such payments by money orders :— 


G) No = exceeding Rs. 250 in each separate case may be paid by money 
order. | 

(11) No- compensation due on account of land which is owned jointly by 
the proprietors of a village or sub-division of a village may be paid 
by money order. . 

(11) In each money order so issued, the purpose of the remittance should 
be briefly stated in the acknowledgement portion thereof in continua- 
tion of the printed entry “Received the sum specified above on”, 
sufficient space being left . below the manuscript entry thus made 
for the signature or thumb-impression of the payee. On receipt of 
the money order acknowledgement duly signed by the payee, it should 
be attached to the usual receipt in Form C in which the full amount 
of compensation and the deduction made therefrom on account of 

_ the money order fee should be clearly shown ; the receipt will then be 
disposed of in the usual way. The Account Department will accept 
such voucher with the money order acknowledgement as a valid 

-receipt for full amount entered therein. | 


(iv) For the word “paid in my presence by cash/by cheque” in Form C the. 
words “paid by money order” shall be substituted. a 


The Accountant-General will accept in the case of compensation paid by money > 
order, a receipt for the amount entered in the award statement less the amount of 
the money order fee as a valid receipt for the full amount entered in the award state- 
ment. — | E 

(IV) Payment by Cheque.—The Government may authorise any particular 

=- fand acquisition officer to make all or any of his payments by cheques, 
Rules concerning pay- provided no inconvenience is caused thereby to the payee. The 
ments by cheque para- 


graph 11 of Government USE Of cheque should be safeguarded by strict observance. of the 

of India, resolution No. | T a 

2209-A, dated 10th May, following rules : ; 
95, 


(i) Every cheque book should contain a certain number of cheques with 


consecutive printed numbers and each book should contain its own 
_ serial number. 


(i) The Serial number of the cheque book and the number of cheques 


it contains should be reported to the treasury officer before the 
book is brought into use. 


(iii) The cheque book should be kept under lock and key by the Land Acqui- 
sition Officer himself. | | 


(iv) The cheques should be filled up by the Land Acquisition Officer with 
his own hand in words as well as in figures and cheques should 
be enfaced ‘‘under Rs. "5 A | 


(v) A periodical examination of pass books from the treasury with the 
counterfoils of the cheque book should be made by the Land Acquisi- 
tion Officer himself. S 


(V) Payment by treasury deposit—In giving notice of the award under 

: section 12(2) and tendering payment under section 31(1) to such 
g treasury deposit-— of the persons interested as were not present personally or by their 
resolution No 34¢9-A, representatives when the award was made, the officer shall require 
dated the 12th August, them to appear personally Or by representatives by d certain date 
iki to receive payment of the compensation awarded to them, intimating 
also that no interest will be allowed to them 1f they fail to appear, 

if they do not appear and do not apply for a reference to tbe civil 

court under section 18, the officer shall after any further endeavour to 


secure their attendance that may seem desirable, cause the amounts 
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due to be paid to the treasury as revenue deposited payable to the persons oe rie 
are respectively due and vouched for in the Form marked E below. The 0 me D ihe 
also give notice to the payees of such deposits, specifying the treasury In W me J 
deposits has been made. When the payees ultimately claim payment of sums piace 

in deposit, the amounts will be paid to them in thé same manner as ordinary ree due 
deposit. The officer should, as far as possible, arrange to make the payments ‘is. 
in or near the village to which the payee belong in order that the number of un ree 
bursed sums to be placed in deposits on account of non-attendance may be reduced to 
a minimum. Whenever payment is claimed through a representative whether before or 
after deposit of the amount awarded, such representative must show legal authority for 
receiving the compensation on behalf of his principal. | | 


FORM E = FỌRME 


Name of work for which land has been Name of work for which land has been 


acquired———— as acquired-———————— 
To the officer in charge of————— To the officer incharge of ———— 
treasury. i treasury. | 


Please receive for transfer to credit of Please receive for transfer to credit of 


revenue deposit the sum of Rs———-——- -_ revenue deposit the sum of Rs.——— 
on account of compensation for land -© on account of compensation for land 
taken up for the above purpese payable taken up for the above purpose - pay” 
as detatled below S E | able as detailed below — | | 
Serial Name of saa! Area of | Amout | Remarks | Serial Name of per- | Arca of | Amount Remarks 
number | sons to whom land payable number .| sons to whom | land payable 
in award due to gach in award | due . to each 
statement | | statement | 
No. | No. | 
re ee ee te E eee ep eee et ere ay ee re re ae ey Go eee oe ew See eS aS eae ee a 
l . 
i Acres Rs. nP, | | | Acres Rs. nP, 
‘Total i. ae 
| - Total 
Land Acquisition Officer. | Land Acquisition Officer. 
Diletta CC, E a 4 Dolot T 
Received the above amount and credited to revenue — Received ihe above amount end credited to reyenue 
deposit. | | deposit. . B | ne 
Treasury Officer | | E ‘ PE Treasury Officer 
Nore.—This form should be used when the amounts Note.— This form should be used When the amounts of 


of comPensation due are sent to treasury in the absence compensation due are sent to treasury in the absence of 
of proprietors who have failed to present themselves proprietors who have failed to present themselves for 
for payment, - : | : payment. : | 


D. AUDIT BY ACCOUNTS OFFICER 


76. (I) The accounts officers charged’ with the audit of expenditure on 
Audit. = - account of land acquisition are:— — |. Eaa 


Accountants General, Punjab.—If land is acquired for any purpose of the Public 
Works Department under a declaration of Government in the Public Works De- 
partment. | | : 


Controller of Defence Accounts.—If the land is acquired for the Military Works 
Department. a a a o 


Controller of Defence Accounts.—If the land is acquired for the Army Depart- 
ment. EE . n | : 
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_ Chief Auditor, Northern Railway.—If the land is acquired for. the Northern 
Railway, 7 _ E 


Accountant-General of Posts and Telegraphs f the land is acquired for the 
Posts and Telegraph Department. b pars: | | ` q 


Accountant -General, Punjab.—If the land is for the Civil Department or for 
any local fund or other body financially independent of Government. 


__, GD Whether the payment is made by a special officer or by the Collector of a 
district or other — officer the audit of the. Accountant-General, Punjab 
shail consist in seeing that every payment is supported by a receipt 
irea ae a in form, C, CC, D, or E (see paragraph 78 ‘infra) and that the 
Resolute Ma 2209A, amount paid on such receipt is the amount payable under the 
paragraph 1619,’ . @Ward as shown in the statement copies of which should have been 
received by him under the orders contained in preceding paragraphs. 

The Accountant-General will also note in the last column of Form A 

the date on which possession is taken as reported to him by the 

Executive Engineer or other officer concerned. | 


. (II) The Accountant-General will, as he receives the vouchers, fill in the entries 
in the appropriate columns of the award statement (Form A and B, paragraphs 
73 and 78 infra) and as he receives the report of possession he will fill in the entries in 
column 10 of the statement in Form A. When all the vouchers showing either pay- 
ment to the payee or payment into the court on deposit and the reports of the posses- 
sion have been received, he will forward the completed statements in Forms A, AA 
and B to the Deputy Commissioner. This will complete the audit of the Accountant- 
General; any other or further returns or reports ftom the officers who assess or pay 
compensation will be disposed of by the chief revenue authority without reference to 
the Accountant-General. . ; | | | 


(IV) When the land is acquired for and the cost is debitable to the Military | 
Works Department, the procedure above laid down will be observed, the Controller 
of Defence Accounts being substituted for the Accountant-General, Punjab. | 


(V) When the land is acquired for and the cost is debitable to any other de- 
partment than the Public Works Department or Military Works Departments, the 
procedure will also be the same, the accounts officers who will audit the payments 
being substituted for the Accountant-General, Punjab. a 


E. AUDIT, ADJUSTMENT AND RECOVERY OF PAYMENTS ON BEHALF 
OF BODIES FINANCIALLY INDEPENDENT OF GOVERNMENT 


77. In any case in which land is acquired for a municipality or other body 
financially independent of Government, the State Government may direct that the 
: payments instead of being made and audited in the same manner 
© Government of India as the ordinary payments of such body, shall be made and audited 
rea ioh May, 1885. as if the land were being acquired for Government. If the State 
paragraph 22. Government issues such an order the Collector of the district or 
other officer who makes payments on account of the land acquired 
shall draw funds from the treasury and make payments inthe manner laid down in 
these rules, using the forms prescribed, and shall render his accounts to the civil 
Accountant-General. The municipality or other body will pay the estimated cost 
of the compensation to the credit of Government in advance on such dates, and in 
such instalments as the State Government may direct, further payment to Govern- 
‘ment being required as soon as the Accountant-General reports that the payments 
made exceed the amount received in advance. The Accountant-General will deal 
with the account and payments as prescribed in these rules, debiting fhe payments 
against the advances received from the municipality or other body. 


M. PAYMENT OF COMPENSATION AFTER AN AWARD BY A COURT 


78. The general rules for payment of compensation after an award by the 
Collector of the district or special acquiring officer has been made, apply also to 
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payment after an award by a court. The following further provisions must also be 
observed :— - | 


(1) In cases where an award has been made by a court under section 26 of ho 
Act, a second award statement should be prepared in the form marke 


Payment of compensa- B, below by the officer acquiring the land as soon as the decision 
tion after award by the . j 


court copy of couts of the court is ascertained and a “copy thereof forwarded to the 


decision to be sent to Accountant-General or other audit officer with whom be 1s in 
Accountant-General, 


paragraph 5— Govern. account. On receipt of this statement the audit officer will pro- 
ment offndia resolution ceed to check the entries in columns 1 to 4 with the original award 
No. 2209-A, dated the ë 
10th May, 1895. ` of the officer. 


Note. —The attention of disbursing officers is invited to articles 87 and 88 of the Civil Account Code. Money should 
not be drawn from the treasury until it is required for immeaiate disbursement. When giving notice of the award, the Land 
Acquisition Officer should fix a period of one month (or such longer period as may seem necessary) a head for the repr aga 
tive to appear and receive payment of the compensation due to them. Money due to these Who fail to appear On bie Gay 
fixed for disbursement should be deposited in treasury without delay unless the Acquisition Officers has reason to rep 
that these persons are likely to appear to receive at an early date. The deposit of such sums in the treasury In no Way preju ices 
the claims of the payees and it relieves the acquisition officer of responsibility for the custody of the sums in question. 


FORM B 


No. and date ofstatement— 

Name of work for which land has been acquired — 
No. and date of declaration in, ——-———Gazette, viz., No. mae AU 
pipia | 


a Statement showing the amount of compensation awarded by the court of —, 
 ———under section 26 of Act I of 1894. : 


i | 4» me * | 3 4 | 5 6 r 8 
Serial | Names of persons to Whom) Amount Amount Total Further Remarks No. and date of 
No. in the payment is due under Originally | paid by amount | payments voucher 
statement _ the award awarded {Collector | aWarded| due 
of award under the | by the 
under | orlainal | court 
section 1] : so award 
of the Act 


P 
TEE eee p eee, eee) ee eee eee ë p, a h a e) a a ar a a a le ie E a F ee r. a e Tr EE ee. 


Rs. nP. Rs. nP. Rs. nP. Rs. nP. | 


(II) Any change in the apportionment of the Land Acquisition Officer’s award 
made by a court under section 30 of the Act should similarly be communicated to the 
a Accountant-General for the necessary correction in the award 
Communication of statement. And if, under section 31(3) of the Act, it has been 
re¢ In appointment . . ; a 
paragraph 6, Govern- arranged to grant compensation otherwise than in cash, the nature 
ment of India resolution of such compensations should be clearly specified in the column 


No. 2209-A, dated 10th . | 
May, 1895. of remarks in the award statement. 


(III) All payments into court for deposits under the Act should be made by 
means of cheques in favour of the presiding officer of the court, payable by order of 
the court to credit of Civil Court deposits. The cheques should 
: out be accompanied with receipts in triplicate in Form D below dul 
ow made, paragraph ; ; : y 
9, Government of India filled up, of which one will be retained by the court for record 
— No. 2209- and the other two returned duly signed to the Collector, who will 
, dated 10th May, tOr, 
1895. keep one copy and forward the other to the audit officer with the 
= accounts of the month in which the payments are made, payments of 
‘the amounts, deposited shall be made under the rule forthe payment of Civil Court 
deposits, he 


Payments into court 
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= 4 
FORM D E _ FORM D FORM D 
Name en for which land has boen Name of work for which land has Name of work for which land hał 
a i) judge of the court been acquired. To the judge of the been acquired. To the Juage of the 
eae hesum of RSs cOurt at—-—--_. The sum of Rs.— court at——-—. The sum of Rs,—.—— 
seg e compensation for land taken on account of compensation for land on account of compensation for land 
re ee ER purpose, payable as taken up jor the above purpose, pay- taken up for the above purpose, pay- 
etalled Delow, is tendered for deposit able as detailed Delow, is tendered for able as detailed below, is tendered for 


in court under section 31(2) of Act I of depoit in court under section 31(2) of deposit in court under section 31(2) of 
18924 | Act I of 1894 Act Lof 1894 | 


= | = 
= = i f o f = 
a ct A y= $a 
3 Q = = 6 a v N rf Y 
SS z D T B a 3 3 5 
EF zi Y S = 5 co 6 = a 
rae a a + at T n cS T > 
oe ty x C sA Cms z ct on O ct cs 
o © 2 "o OX O = a a Ow t 5 A l 
36 s | e | se} se1ae}e]s] sg = &]gjļal]ğ : 
9 ot ed Ten nt 
=< S | g] 93g | 8 |] 8s |e] g] 2s |g] BB | € | gsi ös |£ 
1 ‘aa er Z. << < Ñ: a myn | < ay ae 
SL a Se LSS en s rm ee ee ee ee ee — = a de ea ee ce ee eee eres ee em. ee e 
| Acres Rs. P. | | Acres Rs. P. Acres Rs. P. 
inie la e p a, agen n, Aes See eo nde a AE a ae ee a a a a cae, ieee a a ea a a a ee es a en ee ee a 
Total ' T | - Total re | Total! | 
Land Acquisition Officer. Land Acquisition Officer. Land Acquisition Officer. 
Dated it 198. Dated — — 27498, Dated — — — — 198. 
Received the above amount for credit to Received the above amount for credit Received the above amount for credit 
civil court deposits | to civil courts deposits to civil court deposits 
: : x i 
Judge = Judge | Judge 


inet! Geos que eee f ees, Mees See, e f Cie ee ee, a, 


Note.—-This form should be used when Note.—This form should be used Note.--This form should be used 


the amount of compensation due are when the amounts of compensation when the amounts of compensation 
sent to a civil court for deposits. due are sent to a civil court for due are sent to a civil court for 
} deposit. | | deposit. 


(IV) When a court has awarded any compensation in excess of the acquirig 
officer’s award, further payment due as entered in column 6 of the award, statement 
Compensation in ex- in Form B should be made into the court by means of a cheque, 
cess to be paid in- and the procedure described in the preceding paragraph should 
the court—paragraph : or | 
10, Government of be followed. Form D being used with the necessary changes 


India resolution No. a 
200A dared lh. 1O ge full particulars of the order of the court. 


May, 1895, 


(V) In any case in which a reference is made to the civil court and the award 

ofthe court is not made tillafter the spectal officer has been relieved of his special 
oe ee? CUTIES, the further payment due under the award shall be made 
lector of the district. by the Collector of the district, who will observe the same pro- 
Paragraph 12, Gov- cedure as if the reference to the civil court had been made by 


ernment of India, : 
resolution No. 2209-A himself as prescribed above, 


dated the 10th May, | | 


(VI) Investments, under sections 32 and 33 of the Act, ofmoney DEPOSITED > 
IN COURT should be arranged for, in the case of purchase of Government 
` securities in communication between the court and the Deputy 
Investments—paragr- (Controller of the Currency and purchase of land should be effected 
Gk oe under the court’s orders through the Collector of the district 
No. 2209-,A, dated or other revenue authority of the province. The Deputy Con- 
ae eee troller of the Currency will inform the court what sum should be 
remitted to enable him to make the investment, and this amount will be paid’ 


from the deposit in court. 
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N. REDUCTION OF LAND REVENUE — 


©, 79. The Collectors of districts will by a date not later than May Ist of each 
year submit to the Financial Commissioner a statement in the following form 
showing the khalsa amount of reduction from the land revenue 
ae lose roll due on account of land acquired during the past financial 
` year. This statement should be prepared by the Deputy Com- 

a : missioner on the basis of the award statement and the certificate 
received by him under paragraph 73(i) supra. Copies of the award statement 
(returned after audit in accordance with paragraph 76(III) will be retained in the 
Deputy Commissioner’s office in order to check and ensure that the reduction pro- 
posal got sanctioned tallies with the audited statements. The audited statements 
will henceforth be destroyed in Deputy Commissioner’s office in due course. In 


case ofany discrepancy, the matter will be reported promptly by him to the Finan- 
cial Commissioner. a | 


Statement showing reduction in revenue of land taken up for requiring 
sanction of the Financial Commissioner. , _ 9 


Yearly revenue | Yearly revenue Reduction of revenue to be _ Future Amount to be 
of estate, . of Jand acquired made in rent roll for 4 Jama remitted for 
s i harvests pre- 
vious to incorpo* 
ration of reduc- 
tion in rent rolls 


my A, ii, i ls i es | cs Si le i ee ee ee i f nap A P p am ies n e nin — — ots eee eee | ee ‘r Ce e, "i ee ho 


3% 
F 
Tanl 
z — Q 
mo [e = a. 
‘a |e 4 a= 
s |< 2 32 
ba a gy A O m O 
fi c 2 O an = 
‘CS | daa, pa 
Ez = 3 sof oc cd Q Hie ws 
cs re A ft Wf) 
g s |-& E i E = E = 2 S E 5 
= 2 joof t> ED z Sh = bb ‘a =E on 
Z mM Zg a =. we a vs A ae E me, 
1 2 3 4 5 6 7 g | 9 | 10 o H 12 13 
Shn aiie ima e e a cae pal a — | te a a ny, A e ee e | gee p ee | e e ee e a pee a e E i e- a a ae ee pp ee ae 
N 


N. B,—If any reduction of Khalsa revenue is required the statemeng should be submitted whether the land is taken up 
by p'rivate bargain or under compulsion. Where no such reduction is required, the fact should be noted Jn the compensation 


statement and the district register and the reduction statement need not be in such cases be submitted, —vide note 4 to state- 
ment A in paragraph 73 supra. : | 


Columns 13 to 14 


. should show the actual amounts evolved, not neglecting fractions of a rupee (c.f. paragraph 10 of | 
Standing Order No. 31). | 3 | 


Dated ac g oe 19 Colltzctor: 


Incase of land taken up for canals the Collector of the district will send a copy. 
of the above statement to the divisional canal officer concerned. | 


80. The reduction of land revenue to be granted must be calculated accord: 


ing to the amount actually paid to Government asland revenue on the plots taken- 
Reduction how 


acre up or if no specific amount is assessed on them, the settlement 
a rate of the village for the particular class of land should be 
applied. SO , | , 


81. (I) When land paying revenue to Government is taken up for a public 
purpose, the revenue demand will be reduced ifthe work is chargeable to Central 
Revenue demand on or State revenues. It shall be the responsibility of the Land 
Saale Geman Acquisition Naib-Tehsildar accompanying the Land Aquisition 
of India Nos. 2055, Collector to get the mutations entered by the Revenue Patwari 
dated aalo daei in his presenece, either at thé time the award is announced or 
Sth October, 1877. soon therefater when the necessary statements under para 55 
showing the particulars of the land acquired are prepared 
and then attest such mutations on the spot. Entry of such mut- 

ations and their attestation should be completed by them within 

_ ws one month of the preparation of statement under para 55. 
However, the Circle Revenue Officers should not cease to be responsible for 
petting such mutations entered and attested in case the Land Acquisition Naib- 
Tehsildar or Tehsildar, for any reason, has been unable to do so. Such mutations 


+ 
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must be decided by the end of July at the latest so that reduction in the land 
revenue may be made in the Rent Rolls which are submitted before the Finanical 


Commissioner in the month of September. Entries in the Dhall Bachh should 
also be corrected accordinly. 


' (II) Land taken up for works chargeable to district or municipal funds 
Government of India, 


Revenue and Agricul- falls under two heads viz :— | 
ture Department No, : : 
613-134, dated 7th 
May, ‘1884. | | , oo ee 
(a) Land appropriated for markets, cart stands and similar objects from 
which income is raised, will continue to contribute their share 
of land revenue and cesses. a 


(b) Lands taken.up for roads, avenues, sites of hospitals dispensaries, 

- schocls and the Itke, which yield no return to local bodies and are 
devoted to public purposes, will be exempted so long as the 
condition on which the exemption is made is fulfilled. 


(ÍI) When land yielding revenue to Government is acquired for an duto- 
nomus body or Board or Government commercial undertakings, capitalised 
value at 25 times the land revenue shall be charged. 


(IV) When land yielding revenue to Government is acquired for an individual — 
or a private body, industry, company, institution, etc. land reveriue demand shall 


not be reduced; even through a nominal sum is contributed by the Government 
toward the cost of acquisition. , 


All cases in which itis intended to exempt land from assessmérit should 
be referred for the orders of the Financial Commissioner. 


= 82. The reduction im the rent roll will be effected from the kharif harvest 
following the date submission of the statement prescribed in paragraph 79. Col- 

lectors are competent to sanction in such cases the remission 
ee fom of land revenue borne on the rent roll previous to reduction. 
bret i If possession of the land is taken after the rabi crop - 


A = usually begins, the land revenue will be` remitted with effect 


P from the kharif harvest, ortherwise with effect from the rabi, 
The year-wise details of the amount remitted by the Collector as above should 
be entered in the remarks column of the statement. " 


è 


O. TEMPORARY OCCUPTATION 


83 (I) The temporary ocupation of land requires no declaration in the Gazette 

but it requires the sanction of Government if action is to be taken under part VI 
a of the Act. Application should be made to Government 
Procedure for tempo- through the same channel as an application for the issue of 
— we a notification únder section 6—,vide paragraph 30 (supra). The 

| Collector of the district will take action on the sanction of 
Government being communicated to him. _ 


J 


t 


(ID Only waste and arable land can under section 35) be acquired 
har d ane % for temporary occupation. Buildings sites cannot therefore 
i Mer gead be so taken up under the Act. oe E 


(IIT) When land is temporarily taken up by private bargain and without re- 


course to the provisions of Part VI of the Act, the negotiations should be carried out 


| and completed by the departmental officer. The Collector of the 

When by private nego- istrict will give the departmental officer any information he 

nanon, may require as to rent, etc., but he will not himself conduct the 
negotiations. a . 


(IV) The departmental officer should send the Collector of the district a copy 
of the agreement arrived at with the owners and occupiers of the land. T 


_ Forland temporarily occupied a yearly rent will ordinarily be paid. Such 
i ai rent aid be paid through the Collector of the district, and not 


= Now paid for. by the departmental officer direct, whether the land has been © 


occupied under Part VI of the Act or by private agreement. 
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= The amount of land revenue suspended under paragraph 85-HI infra, shoule 
be deducted from the amount of compensation before it is paid to the owner 


former occupants. The Collectors should ensure that this direction 1s one overlook- 
ed. 


| 85. (D The owners and’ former occupants shall receive an extract a = 
field registers, describing precisely their tenure and the extent of the lands t ey 


| = eventually be entitied to recover. 
Titles of owners and í 
former occupants. 


(D) The temporary occupation will not interfere with the liability of the per- 
a son settled with to pay land revenue, and no reduction of revenue 
Land revenue, how treated. will be sanctioned. | 


ka 


-= (IID In cases where compensation is not paid to owners before taking over pos- 
session, the Collector should suspend the land revenue demand of the land temporarily 
acquired after taking over possession. If possession of the land is taken after the 
rabi crop has been cut and before the date on which the harvesting of the kharif crop 
usually begins, the land revenue will be suspended with effect from the kharif 
harvest, otherwise with effect from the rabi harvest. Care should be taken to ensure 
that the amount of such suspended land revenue is not remitted but is deducted from 
the amount of compensation before it is paid to the owners and former occupants. 


P. ABANDONMENT OF LAND TAKEN UP PERMANENTLY OR, 
“TEMPORARILY fo 


86. Sections 36 and 37 of the Act provide for the procedure to be followed 


when lands temporarily occupied are abandoned. 


87. When agricultural or pastoral land has been permanently acquired for 
public purpose by any department of Government and is no longer required for such 
. : purposes, the disposal of it shall be guided by the general consider- 
Procedure for a bandon- 


hers ge ne es ations mentioned in paragraphs 493 >to 495 of the Land Admiunis- 


Land and pastoralland tration Manual which are reproduced below :— 
acquired permanently. | `. 3 7 


_ 493. Where land in the permanent occupation of any department of the 
| Punjab Government is no longer required, it should be handed over to. 
the Deputy Commissioner of the district, who becomes respansible 

for the disposal of it under the orders of the Commissioner. It 
may not, however, be permanently alienated without “the previous — 
sanction of Government. - There is no legal bar to its being put to 
auction. But, as a . matter of grace, Government is usually willing 

- to resto.e agricultural and pastoral land to the persons from whom 

it acquired it or to their heirs on their refunding the amount paid as 
compensation less than 15 per cent granted for compulsory acquisition. 

The price may be lowered, if necessary, on account of deterioration, 

_ or enhanced in the rare case of land having been improved by the 
use to which Government has put it. The improvement must be 

= one affecting the quality of the land. The fact that land which was 
unlirrigated at the time of acquisition can,. when relinquished, be 
watered by a canal is not an improvement of this sort. Considering 
how great the rise in the market value of land has been, the terms 
Stated above are very liberal. It is not necessary to adopt them in 
their entirety where the persons concerned are remote decendants or 

' relations of the original holders. And where the circumstances of 

the case are at all out of the common, when, for example no price, 

or merely a nominal price, was paid to the owner in the first intance, 

or when the rise in the value of land in the neighbourhood 
has been exceptionally’ large,. these facts should be pointed 
out when referring such cases for orders so that Government may 

have sufficient material before it to decide whether to off 


| er any specia! 
terms to the heirs of the persons from whom that land was anes 
In the case of rendition of land under “Kassie? and abandoned 
water channels which came under the possession of the Irrigation 


Department free of cost, land should be restored to the original owners 
or their heirs free of charge.” ae 


le A 
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“494. In the case of plots which from their size or shape are practically of no 

. value to any one but the owners of the adjoining fields, Government 

will be prepared to consider proposals for giving these 

Owners the option of purchasing at the market value. The more 

fact that an outsider is prepared to outbid them should not ; deter 

the Deputy Commissioner from recommending to Government the 
acceptance of any fair offer which they may make.” 


If the heirs of the original owners cannot be traced, or if they or the 
proprietors of adjoining land decline to accept the terms approved by — 
Government, a further reference to Government will be necessary 

if it is proposed to alienate the land permanently in some other way.” 


“495, 


__ These orders apply equally to all lands taken up at any time for State purpose, 
whether by private purchase or compulsory acquisition, under any Act or procedure 
at any time in force. When a building and site are sold together the sale should be | 
conducted in consultation with the Deputy Commissioner of the district, though the 
actual sale may be effected by the public Works Department (or the departmental offi- 
cer concerned), In case of all property, whether land or buildings, relinquished from 
occupation by the Railway Department, the property will be sold through the local 
civil authorities and in the case there be any reason to object to the sale the local offi- 
cers can do so on receipt of the documents. : 


It will be observed that the principles set forth in the Land Administration 
_ Manual apply to agricultural*and pastoral land only, and not to building sites or 
town lands. e ) i ee 


= 87-A. Each Deputy Commissioner in the State should every three years ending 
the 31st March, prepare and forward to the Revenue Department: through the 
Commissioner of the Division concerned, a statement showing the lands that have been 
acquired in his district for public purposes but not utilized as such during the period un-. 
der report. Government will consider each case separately on its merits, and if the land 
in question is no Jonger required for the purpose for which it was originally acquired 
or for any other public purpose, it will ordinarily be sold, the first preference being 
given to the original owners. These orders apply only to agricultural and pastoral land — 
situated outside the boundaries of urban areas, i.e., municipalities, small towns, can- 
tonements and notified areas. Land situated within such urban areas and acquired for 
public purposes under the Land Acquisition Act but not utilised should also be in- 
cluded in the triennial statements. | a ' | 


| 88. The department by which the land is surrendered should be given an oppor- 
tunity of criticising the rendition price to be demanded and of commenting upon 
any bid or tender before it 1s accepted. Oo —, Ft eS 


89. In every case, whether the terms offered are accepted or the rendition 
price is not subject to any objection, the Collector of the district should report for 
the orders of the Financial Commissioner, in the form given below, the assessment 
which he proposes to impose on the land. The assessment proposed should be framed 
according to the classification or description of the land at the time of relinquish- 
ment and at the assessment rates sanctioned for land of the same class or description 
in the vicinity at the previous settlement. Culturable land not actually under cultivation 
should be assessed until the next settlement at the rates,ifany sanctioned for such land. 
“Care should, however, be taken that the land revenue imposed on such land does not 
raise the total assessment of the circle in which it is situated by more than one-fourth of 
- the net assets of the circle. If the land forms part of an estate and is not excluded from 
the provisons of section 51(3) by section 51(4) of the Punjab Land Revenue Act, 1887, 
this object canin most cases be secured for all practical purposes by providing that the | 
average rate of incidence on such land does not exceed the average rate of the estate 
in which it is included. Any case in which this is not suitable, as for example of 
especially valuable land, should be referred for orders. If, however, the land consists 
of a fresh estate, the rate of incidence of the assessment imposed thereon should not 
be such as to raise the existing average rate of incidence of the assessment circle beyond 
the limit prescribed in section 51(3)”. It should be explained to the persons to whom’ 
the land is sold or restored that it is sold or restored subject for the period of the cur- 
rent settlement to assessment approved by the Commissioner, 


“em 
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Statement of proposed addition to the rent roll of-—-——--——— aoe ert 
account of and released from occupation by the————-——— department. 
' . 4 P 4 : O L mamas 
S S eee 
| | 
1| 2 3] 4 5 6 | 7 8 9 10 | iW 12 13 
——— |e a rI eee a | eae = e a |a a IA 
E g lege ]2jęg &, agy 
Y š q S |v E: z -3 Ifa So 
Ww ™ has ~ pan oO = cS G mm 
7 s È af S | 3 = 5 =, Is a 2S Remarks 
Ti R = 2 = O Y ZM eee 
5 ss) v = = Fs 3s | 2 cS |5 2 oc 
~» | 8] 8 1218 | 2 | &€ 1 a | Se oie: 
So |= | a Ss |2 |=] 4 9 | 8, eon 
3s} /8 | 2 |e |] & |] § | Bel Be | S| Be |BSBESR 
D = |S : Zo] E = ee) 3 3 ES jgnpee? 
H Ss iy < Aa! A S F 2) A an m5 eZgsses 


-n ee ee ee a —_ 


os ee 
m, ame 


State here (1) date of notifi- 

_ cations or order under which 

| i the land was acquired ; (2) 
i | ; | the condition of the land and. 
; the time : (3) the price per 

` | acre then paid:(4) the con- 
dition of the land at the time 

of relinquishment ; (5) the 

present condition of the land; 

(6) the date of the order ; 

if any, reducing the revenue 

on the land ; (7) the terms 

on which it is proposed to 
restore It. 


| 


è @ 
oi a a a 


: Note.— Column 12 should show the actual amount to be collected. not neglecting fractions of a rupec (e.f. paragraph 
10 of Standing Order No. 31) o 


90. Sums realised by the lease or sale of land, in accordance with these in- 
structions will be credited by the Collector of the district to the department on account 
sums reariced from the Of Which they were acquired. Collectors are directed to bring 

sale, how dealt with. to the notice of the Financial: Commissioner any case in which 
. land previously occupied for pubic pruposes. is restored by the 

. public officer or by the company incharge thereof otherwise than 
ey -in the manner prescribed in these ordets.. —— - ` 


a 
t 


aa 


Q. . DISPUTES AS TO BOUNDARIES OF LAND ACQUIRED OR OCCUPIES 
_ FOR PUBLIC PURPOSES 


91. Officers in charge of lands acquired for Government are primarily 
responsible to ensure that the boundaries of all land belonging to Government are 
Boundaries of Govern’ properly demarcated; that accurate land plan are maintained ; and 
ment lands to be demat- that the boundaries and the land plans are periodically checked to test 
on ee eer their accuracy. In the case of land occupied by the Public 
Works Department, Government has ordered that land plans should be prepared in 
consultation with the Collector of the district concerned, the plans being prepared 
from the revenue records in possession of Executive Engineers being also consulted. 
Executive Engineers have also been ordered to verify the boundaries from the land 
plans ‘once every two years. | m 


= 


92. When a dispute or doubt arises as to the correct limits of land owned 

by Government or occupied for public purposes, local officers should bear in mind 

that question of this nature can not be decided by them on their own 

e apalie o boun- authority. An officer cannot surrender land of which he is in- 
aries how to be settled, : 

| = Charge unless he has first obtained the proper departmental sanction 

to the surrender or is acting in obedience to the judicial order of competent authority: 

nor can he take possession of land merely because in his opinion the records of his 

office show that Government is entitled to it. When an officer has grounds for be- 

lieving that an encroachment has been made on land of which he has charge or for 

other reasons has doubts concerning the boundaries of such land, he should (after 

such reference to higher authority as may be required by the circumstances of each 

case) apply to the Collector of the district who will then cause the land to be demar-. 

cated according to the map contained in the revenue records. g 
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23. If any encroachment is found to have taken place, the Collector of district 
should warn the people guilty of it that proceedings will be taken against them if they 
ieee ‘dei tea do not vacate. It is, however, for the department in charge of 
suits acanist encroaches the land and not for the Collector to take action under the suit 

| | rules contained in the Punjab Law Department Manual. The 
Collector should at the same time render the officers of other 


| departments all reasonable assistance in the preparation of the 
report required by that rule. a ae E o 


` 


ë 


R. SPECIAL RULES RELATING TO THE ACQUISITION OF LAND FOR 
a RAILWAYS*. 


(For general rules in paragraphs 8, 9, 11,12, 13, 14, 30.and 47 of this Standing 
_ Order, read paragraphs 98, 99, 102, 103, 108, 109 and 110 of this section). 


(a) General Instructions 


94, All land for railway purposes, whether acquired temporarily or perma- 
nently, will ordinarily be taken up in the first instance as for permanent occupation 
and valued accordingly. In special circumstances, however, where land is needed 
for temporary purposes and where there is little likelihood of the land on the expiration 
of the term of temporary occupation being rendered unfit to be used for the purpose 
for which it had been utilised immediately before such occupation, temporary acquisi- 
tion may be undertaken under section 35 of the Land Acquisition Act (Act 1 of 1894), 
_ provided that such procedure would result in economy. Waste or arable land can be 
= occupied temporarily only for a period not exceeding three years from the commence- 
ment of occupation,— vide section 35 (I) of the Land Acquisition Act I of 1894. 


95. With a view to determining what the disposition of the land will probably 

be on the completion of the work for which it had been acquired, the classification 
given below will be adopted. On railways constructed by Govern- 

Classification of railway ment, or by Companies not entitled to receive land free of cost under 


land, paragraph 613 to f i a i k 
621 of the Indian Rail- their contracts, land is divided into two classes, viz.,— 


way Code. 
© (1) Permanent land, and 


(1) Temporary land. | | - 

. (i) Permanent land 1s land which will be required permanently after‘the rall- 
way is.open for traffic and the work of construction is complete. Under this head 
will be included all land to be occupied by the formation of the permanent line of 
-railway with side slopes of banks and cuttings, and the berms connected therewith; 
catch-water drains and borrow-pits or such parts of them as It is necessary to retain; 
the entrances to tunnels and shafts belonging to them; the -sites of bridges, and pro- 
tection or training works; station yards; In landing places for railway ferries; ground 
to be occupied by works belonging to the railway such as gas works, arrangements 
for water-supply, septic tanks, collecting pits, filter beds and pumping installation, 
etc., ground for the storage manufacture or acquisition of materials; land for sanitary 
zones, cemetries, churches, plantations, gardens and recreation grounds; sites for 
stations, offices, workshops, dwelling houses and other buildings required for the pur- 
poses of the railway, or the accommodation of the staff, with the grounds, yards, 
roads, etc., appertaining thereto. Under this head wiil also be included land outside 
- the parmanent railway boundary, which will be required for the permanent diversion 
-of roads or rivers, or for other works incidental to the construction of the railway, 
which are made for public purposes and will not on completion of the works be 


maintained by the railway authorities. 


(ii) Temporary land is land which is acquired for- temporary purposes only, 
and which is disposed of after the work of construction 1s completed. 


On railways constructed by Companies which are entitled to receive land free 
of cost, land is divided into four classes, VIZ.,— __ | 
_ (i) Class “A” land. (ii) Class “B” land. (iii) Class “C” land (iv) Class 

“Ty”? land. l | l 


Balama eas 


e acquisition of land for railways are contained in Chapters VI—VII of the 


o l ti to th 
*A collection of the rules relating tment aud may be usefully referred to when necessary to supplement those of 


Indian Railway Code for the Engineering Depar 
the rules which gre reproduced in this section. 


: 
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Class “A” land is land which the company receives for permanent occupation, 
free of charge under its contract or other arrangement with Government. Under 
this head is included ‘all land required for works of the railway which are permanent 
and will be necessary for the line when opened, such as land for the formation of _ 

the permanent line with side slopes, berms, catch-water drains, etc. The occupation 
of this land by the Company will be so far permanent that it will cease only when the 
contract is terminated or surrendered and the whole lapses to Government. 


Class “B” land is land which.the Railway Company receives for temporary 
occupation free of charge under its contract or other arrangements with Govern- 
ment. Under this head is included all land essential for the execution of the permanent 
works of the railway but not required after the completion of the line in part or whole, 
such as land for spoil banks, for extra excavation to make banks, and for the storage 
of material held in stock by the Railway Company pending the construction of the | 
line or their despatch to the works. o 


Class “C” land is land wbich the railway company has to provide at its own 
cost. Under this head is included land which is required for the provision or pre- 
paration of materials, for purposes contingent on the actual execution of the works 
on the line, or for other miscellaneous objects which the Government recognises. 
as falling legitimately within the scope of the Railway Company’s operations, though 


_ not giving the Company a claim to the provision of land free of charge. 


Class “D” land is land which though required in consequence of the works of 
a railway, does not come directly into the occupation of the Railway Company, 
such land will be provided by Government free of cost. Under this head is classed 
land required outside the railway boundary for the diversion of roads or rivers, and 
for the construction of roads which are made for public purposes and which will not 
afterwards be maintained by the Company. | : 


{?. 


96. The above classification generally applies to Railway Companies that 
receive land free of cost. In some cases, however, where the conditions under which 
Railway Companies receive land free of cost vary according, 
to the terms of their respective contracts (or other arrangements). 
it will be necessary to modify the classification to suit such conditions. 
For instance, where a railway is entitled to receive land referred to in Class C above 
_free of cost from Government, such land should be shown under Class A or B accord- 
ing as the land is required permanently or temporarily. a 


Paragraph 22 of the 
Indian Railway Code. 


When the transfer of land from one Class to another is contemplated, the 
approval of the Railway Board should be applied for to such transfer only when it 
involves a charge against State funds. 


97. Cancelled. 


(b) Procedure for the Acquisition of Land 


98, Whenever land is required for railway purposes, an application should ` 
first be made direct to the Revenue Officer in charge of the district in which the 
T land is situated, for a statement of the value of the land and a draft 
pppication for land— declaration for acquiring it.. The application should set forth 

graph 701 of the : a ; ; ; 

Indian Railway Code, Clearly the purpose for which the land is required, and should be 

, accompanied by the following documents specifying the extent of 
the land and such other particulars necessary for its identifications: 


(a) A complete set of land plans prepared in accordance with the instructions 
= given in paragraph 120 infra. | a 


(b) A complete set of Schedules prepared in the forms given below or in 
such other form as may be prescribed by the State Government or | 
Administration concerned. | 


_ N.8.—Every endeavour should be made to avoid interference with religious 
edifices, burial grounds or other places or objects which may be considered as sacred, 


and if the land applied for contains religious edifices, etc., the fact must be specially 
noted in the application. , 
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FORM *- 
| l (For Revenue authorit leat 
Gonda-Azimgarh Railway 
AZIMGARH SECTION 
| Schedule showing land required for railway purposes in the Bilaspur tahsil of the Banda district 


Name of the village :-—Mandwal 


a e r o r a  ial i eT a eas of aS: SRAM, g So=is—a-rasl——= ay = 


| | 7 | Area of land 
Reference to Plan | Purpose for which the land is occupied : - required (pink) 
Set . Sheets 
Acrés . 
set-C-Banda district 3 Main line from chainage 36,627 to chainage 38,900. Land to be ' 4-6,963 
| | permanently porupied s 
3 Same length for side cuttings T | 5 3 -1,309 
3 ' Extra land for stocking material ete. at site of bridge No. 57 - ~— 9 -5,500 
4. Mandal Station yard : = i4 28 6,961 | 
4 Apporach road to Mandwal Station Ji 2 7,548 
4 — . Site for temporary house and office for Assistant Engineer 5 5 -5,096 
‘5S Brickfield to north of line opposite chainage 42,350, to be perma — 11.2,163 © 
| ie | _ 
i 6 Main line from alas ål, 440 to chainage 12,728, land to be ne 2 -4,389 . 
wecupied 
6 Same length for side cuttings | Ce | pi 15,243 — 
Total ) | oe 69 -5,172 
| | Executive Engineer 
Azimgarb : z 


—— —_— | ee | | | Engineer-in-Chief. 
General Manager : . = | | | Cee eae 
Chief Engineer., 


m gl 


99. ‘When the work of acquisition extends to more than one district but lies 
within one division, application should be made to the Commissioner, when in more 


than one division to the Chief’ Revenue Authority of the State. 
Paragraph 702 of the 
Indian Railway Code. 


100. For the better identifi ication a länd i in cases where the areas to be taken 
up are extensive, the following further information should also be furnished by a 
| Railway Administration to the State Government or Administra- 
at as 703 of the tion in applying for the acquisition of land:— 
lan Railway Code. 


(a) The 1 name of the railway. 


(b) The copy of the order of Government, when necessary, sanctioning the 
construction of the railway. 


(c) A brief general description of the route to be follow ed by the railway with 
the names of the more important villages or towns through or near 
which it is intended that the railway , should pass. 


- (a) A list of the civil Biisi in which the land will be required for the pur- 
poses of the railway with the approximate area in acres of the land 
required in each. 


(©) For each civil district, the name or mairien of the place or r places | 
at which the land plans for the district will be simian for inspection 
by the public. 


The State Government or Administration should also be furnished with a 
general index plan to a scale of 1 mile to 1 inch showing the route to be followed 
by the railway. 


F 
A 


Digitized by Panjab Digital Library | www. panjabdigilib.org 


36 


101. Should any land be required for temporary occupation only under 
section 35 of Act l of 1894, it should form the subject of a separate application - 
which the fact that permanent acquisition is not required should be 


Paragraph 705 of the 
Indian Railway Code. clearly stated. 


j 


102. On receipt from the Railway Administration of the application for land 

drawn up in accordance with the procedure prescribed above, the responsible Revenue 

Official will forward to the Railway Administration a statement 

Estimates! preliminary showing the nearest approximate cost of the Jand which can be ob- 

o putting Land Acqui- A : À | j draft 
sition Act into force; tained without a detailed valuation of the property and also 

Paragaphs 706 Re declaration under section 6 of the Land Acquisition Act on 

way Code. which it should be recorded that there is no objection to the ac- 

- quisition of the land on any general or specific grounds. In the 

| =- . case of large projects, in lieu of the statement prescribed above, 

the Revenue Authorities will furnish to the Railway Administration data in the form — 

given in paragraph 12 supra showing the estimated average value per acre as near aS _- 

may be for the different classes of land in the localities affected by the projects. 


In no circumstance should the Local Revenue Authority be called upon to 
furnish data even rough approximations, before they are supplied with a sketch map 
(or detailed plans, if such have already been prepared), for each district traversed by the 
railway, showing the exact course of the centre line of the land to be taken up, with 
reference to villages and towns, as a departure from the strict observance of this 
requirement throws upon the Revenue Authorities undue responsibility for the ade- 
quacy of the preliminary estimates. The sketch map should be to a scale of one inch 
to the mile and should show village boundaries wherever they have been surveyed. 
The distances should also be marked upon it, and the avergge width of the strip to 
- be taken up should be stated. For the land near towns, or which for other reasons 1s 
| likely to have specially high value, a map toa sufficiently large scale should be pre- 
pared, showing the approximate boundaries of the land likely to be required, with a 
note’ of any valuable trees, buildings or other property for which compensation will 
have to be paid in addition to the price of the land itself. 


103. When the estimated value of the land exceeds Rs. 25,000 in any 

one district or onelakh in any division, it is necessary that the data should 
| be countersigned by the Commissioner of the division in which 
Paragraph 708 of the the land is situated or the Chief Revenue Authority ‘of the 
4 E 


! Hwa p 
Jadian Railway State, respectively. 


104 The statement or data recevied from the Revenue Authorities should 
be taken as representating the value of the. land, inclusive of tenants rights 
ee ai but exclusive of the value of houses, trees, standing crops, 
the Indian Railway etc. on the land, the approximate cost of which should be 
Code. separately furnished by the Revenue Authorities. In addition 
to the data precribed above, the Revenue Authorities should also give a rough 
estimate of the amount of such further items (if any as are likely to be included 
an an award based on section 23 (I) of the Land Acquisition Act, including when 
necessary, and estimate of payments to be made direct to the proprietors of the 
area acquired in lieu of abatement of land revenue and charges for establishment 
and contingencies.: Special care should be taken by the Revenue Authorities in 
furnishing as accurate data as. possible, so as to prevent in accurate estimating. 
With this information in hand, the Railway Administration should proceed to 
frame an estimate* of the total cost of acquistion in detail, including (in cases where 
voluntary surrender is not probable) the additional 30 per cent laid down- in 
section 23 (2) of the Land Acquisition Act, on the market value of the land under 
section 23 (I), clause I of that Act. i o 7 


104-A. In preparing land estimates, it will be found generaly convenient. 
to adopt the following form:— 4 | . 
. Value of land :— 


Waste. — 
Arable. 
Homestead. 

Bazar. - 


Se es 


*In the reports and estimates submitted by Railway Administrations, it should be s 
the land estimates have been prepared from data furnished by the Revenue Authorties.) 


ee 


pace ally mentioned whether or not 
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| Value of — 


(a) Masonry houses. — - | m 
(b) Thatched houses. 
(c) Trees. C E 
4 (d) Standing crops. _ n  % 


Add addtional compensation at 30 per cent under section 23 (2) of the 
' Act on the market value of the land including houses, trees and crops. 


Add market value of Government land taken up. 

Add damages under clauses 2 to 6 section 23 (1) of the Act. 
Add cost of establishment (when oe 

Add contingencies. 


105. -Sauuld the estimate so framed be within the powers of the Railway 
Administration to sanction and there be no objection to the acquisition of the 
land on the part of the revenue authorities, the General Manager 

Paragraph 711 of the or any other Officer duly empowered to sanction the estimate 
£ will then accord sanction and allot the necessary funds and 
forward the estimate duly countersigned by the Accounts — 

Officer together with the- draft declaration and duly signed plans and sche- 
dules, to the State Government or Administraion for taking necessary steps for 
the acquisition of the land. When it 1s decided to make reduction in the extent 
of the land which the State Government has already been asked to arrange to 
acquire prompt warning should be given to them to take steps to modify the dec- 
laration already issued, or to make neceesary withdrawal from acquisition. 
If the sanction of the Raliway Board is necessary to the estimated cost of the land, 
the Railway Administration should apply for and obtain that sanction before 
applying to the State Government or Administration for the acquisition of the land. 


105-A. After receipt of stich; an application the State Government or 
Administration Act XXXVII of 1923, will issue a notification under section 
en a 4 whether a preliminary survey notification under section 4, 
Notification under OF Other Act provided for in section 4 is necessary ornot. A 
section 4. copy of this notification shall be pasted at the Collectors Office 
and at the Tahsil and shall be served on all persons known to be interested who 
w ould be entitled to claim i an interest in the land acquired under the Act. 


Note. —All « owners, mortgages andi tenants whether occupancy or not, should ordinarily be included i in the term “per sons 
interested” for the purposes of this rule. | 


105-B. (a) Any person interested in any land which has been notified 
under section 4, sub-section (1) may within 30days after the issue of the notifica- 
F w a, tion object to the acquisition of the land or any land in the 
ct XXXVII Gf : 
1923, Disposalof locality as the case may be. Every such objection must be 
_ Objections,. — made, to the Collector in writing and the following procedure 
1S to be e Mur for the disposal thereof : 


(i) When the Collector receives an siliction, he shall fix a date for hear- 
ing it, and shall giye notice of. the date to the objector and to 
the officer of the department or to the local body on whose 
application the notification under section 4 has been issued.’ It 
will generally be convenient to hear all objections after a limit 

of thirty days has expired. 


(11) On the date fixed for hearing, if the objector fails to appear in person 
or by pleader, the Collector, may if he thinks fit make an ex parte 
enquiry regarding the objection, or he may at once report to the 
State Government the fact of the objector’s failure to appear. In 
either case he shall without unnecessary delay, report his opinion 
as tothe validity of each ground of the objection. 


\ = (iii) The Collector shall forward his report together with the record 
of his proceedings direct to the one aaa! | to the Punjab - 
Government. | | 
(iv) No costs shall be allowed. oe 
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(bY If,the State Government after considering of the report of the Collector 
decides to withdraw from the acquisition proceedings, the notification under 
section 4 of the Act shall be cancelled without delay. 

106. In cases of urgency, Railway Administration are empowered to depart 
from the ordinary tule stated in the previous paragraph and sanction the açquisi- 

Procedure in cases tion’ of land prior to the preparation and sanction of estimates 
of urgency, Para-¢ ejther for the work of the land, provided the total probable cost 
grapa Railmey te of the work is within the power of Railway Administration to 
aia "sanction. Where it is anticipated that the estimated cost of the 
land or the work will exceed the powers of sanction of the Railway Admuinistra- 
tion, the reasons for urgency of acquisition and brief particular of the work for 
which it is required together with information regarding the probable cost of the 
land and of the work should be reported to the Railway Board and their sanction 


* 


to the acquisition of the land, applied for. 


107. Where’ land is acquired by Government and made over, free of cost 
to a Railway. Company, for the construction of a Railway, the Railway Company, 
Where land ; _ inthe absence of any express stipulation to the contrary, are 
ed free of cost, €Ntitled to dispose of, or use for the purpose of the railway and 
Government under- material, trees, buildings or other property that may be on the 


take to s t a ; d 
nile aoa enh land when itis handed over to them, but Government are’ entitl- 


possession. Para- ed, before handing over the land, to dispose of or stipulate for | 


raph 717 oft . re. 
fndian Railway Code the disposal of, any such material, trees, buildings, etc., which 


_ they may have. been obliged to acquire with the land and to 
apply the sale-proceeds in reduction of the cost of acquisition. Further, it is the 
business of the Railway Company to clear the land of all obstacles or obstructions 
and prepare it for the construction of-the railway, Government undertaking to secure 
to them empty possession only free of encumbrances. , 


(c) Procedure after the Act is put into force 


108. After the publication of the declaration under section 6 of the Land 
Acquisition -Act, the State Government or Administration will direct the Collector, 
After publication of Or Other Officer specially appointed for the purpose, to proceed 

— gecaration, Paragraph to acquire the land in the manner indicated in the Land Acquisi- 
Railway Code. | tion Act and all subsequent proceedings will be taken by the 
been announced, the Railway Administration may enter into possession of the land, 
but before doing so, the authority of the Land Acquisition Officer to its occupation 


should be obtained. When possession is taken, the acquisition is completed and . 


the land then vests absolutely ,in Government. -Up to the moment of taking posses- 
sion under the Act, Government is at liberty to withdraw from the acquisition 
but not afterwards. It should be noted that withdrawal from acquisition entails 
liability for payment of compensation for any damage suffered by the owner in 


consequence of the notice or any proceedings thereunder. [Section 48(2) of the 
Land Acquisition Act]. n a | ee 


109. A Land Acquisition Officer in an inquiry and award under section ES 


of the Land Acquisition Act, will give notice to the Railway * Administration or 


their chief local representative of the day on which the enquiry 
Mmaa for purposes of 

the award. Paragraphs . : ae . ; 
719'& 720 of the Indian Which the Railway Administration or their chief local representa- 


Railway Code. . tive may make whether orally or by letter. Also before finally 
making the award, the Land Acquisition Officer will allow the 
Railway Authorities an opportunity of appearing in person or by agent and of 
producing evidence as to the value of the land. Railway Administration should 
take advantage of these opportunities for representing their views 
their interests. Further, in order to protect the interests of Government in cases 


where land is granted free of cost to a railway, it is incumbent on the Collector - 


of the District, or should he himself not be making the award, the Land Acqui- 
sition Officer so authorised to refer to the Officer nominated as Government Director 
of the Circle or the General Manager of the Railway Administration or his 
representative, all cases in which the awards are likely to exceed the ori ginal estimates 
by more than 10 percent or by more than Rs. 10,000. The officer nominated 


as Government Director or the General Manager of the Railway should then decide — 


whether it is advisable to be present, and if so, he should inform the Collector 
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is to be held, and will take into consideration any representation 


and protecting 
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or the ‘Land Acquisition Officer (through the Collector) to that effect within one 
month of the date of the receipt of the reference. If no such intimation is received 
by that date, it should be assumed by the Collector that the officer nominated as | 
Government Director or the General Manager does not want to be present and that 
there 1s no objection to the award being then made. It'is very important that the 
procedure herein above laid down in taken advantage of in order that the interests 


of the purchaser may be adequately represented. 


If the award, as finally settled after objections have been heard in the course 
of proceedings, exceeds by more than 20 per cent the original estimate of the cost of 
acquisition or if the evidence as to the value is conflicting and such as to indicate 
a reasonable probability that the Civil Court will award a sum exceeding that esti- 
mate, the Land Acquisition Officer should defer the award and inform the Railway 


„7 Administration concerned of the facts. Further action will then be suspended 


until the Railway Administration has decided whether acquisition should be proceed- 
ed with or not. Before communicating such decision the Railway Administration | 
should, when the excess is likely to exceed their powers of sanction, submit a_ 
report of the matter for the orders of the Railway Board, explaining at the same time 
whether the acquisition of the land is necessary or whether some plot of land other — 


than that originally contemplated may not be taken up instead. It is incumbent 


on Railway Administration to endeavour to avoid the location of a railway line upon 


land the acquisition of which will entail either unnecessary expenditure to Govern- 


ment, or annoyance to the owners, if the object sought can be equally well attained 


by a slight alteration of the alignment or in some other manner. 


~ 109-A. Possession of the Land will be: made ‘over by the Local Revenue 
Authority or his representative and will be taken over by a representative not lower 
in status than a Sub-Divisional Officer of the Engineering De- 
Taking possession, para- partment of the Railway. The area on the ground should be 
Pitan Railway Code. carefully checked with that on the Plan, and if found correct, 


. the permanent boundary marks: should be affixed as soon as 
possible thereafter. | 


OA certif icate, | atleast in-duplicate, to the effect that the land has been on that 
day’correctly made and taken over, will then be signed by both parties and record- 
ed by the Revenue and Railway Authorities, respectively. 


110. If during the proceedings under section 11 of the Land Acquisition 
Act, it becomes apparent to the Land Acquisition Officer that the cost of the land 
i 4 estimates. pa WHI exceed the amount of the sanctioned estimate, he should 
sraphs 723 of the Indian report the excess to the Railway Administration concerned and at 
Railway Code. the same time furnish fresh data for the revision of the estimate. 
The Railway Administration will then frame a revised estimate of cost in full 
detail and if the excess is within the powers delegated to.the Railway Administra- 
tion, sanction the estimate and allot the further funds necessary. Should the re- 
vised estimate, however, require the sanction of the Railway Board, such sanction 


should be applied for, in doing so, an explanation of the cause of excess should be 


furnished, where it exceeds the initial estimate by more than'l0 per cent. It should | 
be noted that the countersignature of responsible Revenue Authorities should be 


Tm 


obtained to the revised estimate as in the case of the original estimates. 


ve 
110-A. When acquisition has been finally completed and awards made, a 
completion report showing the actual exp2nditure incurred on the acquisition should. 


TPS, in the case of lines under construction, and of open line works 
Completion Reports, 


ote aay g costing Rs. 20 lakhs and over, be submitted to the Railway Board, 


725 ofthe Indian either separately or along with the completion report of the works 
Railway One, for which the land has ben acquired. These completion reports 
= should be drawn up in detail by the Railway Administration on 
the awards actually made. As regards land taken up for open line works costing 
less than Rs. 20 lakhs, no completion report need be submitted to the Railway Board 
unless it is found that expenditure has been incurred over the original or revised 
estimate,in excess of the power of the Railway Administration. _ 3 
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(D) MANAGEMENT -OF LAND 


111. A State Government may be offerred the management of such an of 
“available” land as it may agree to accept and if necessary may be Saepe to 
Paragraph 810 of the TEtain a percentage (to be agreed upon between the Railway mi- 
Indian Railway Code. nistration and the State Government) of the gross receipts accruing 
from the lease etc. of the land. In such cases the following con- 
ditions will apply, viz :— ` aa 

(i) That such transfer conveys no power to sell, exchange or give away 
= the land without the sanction of the Railway Administration (L.E. 
the land will still remain in the “occupation” of the Central Govern- 
ment), and that the latter may impose such restrictions as 1t may 

consider necessary on the use or occupaion of the land so entrusted. 


(ii) That the Railway Administration reserves the right to withdraw such 

land, without compensation after giving reasonable notice or on 
payment of a fair price if resumption is made at such short notice as 
to preclude the gathering of any crop, indigenous to the locality, 
sown thereon. | _ a | 


(iii) Receipts, less any percentage that may be agreed upon, . will be credited 
to the Railway. Taxes, which would be leviable on the land were 
retained under the management of the Railway Administration, 
will continue to be a charge on the Railway. 


(iv) That on the resumption of the land by the Railway Administration or if 
under disposal on its sale, it should be handed over with a clear 
title, any . steps necessary to preserve such title being taken by the 
State Government on behalf of the President. | 


Land made over for management to the State Government should be properly demar- 
cated and accompanied by the necessary plans. 


= 112. Methods of Manegement.—To, enable management to be conducted on. 

commercial lines, Railway Administration are permitted to grant to outsiders or other 

TE Departments, under a lease or licence, rights and facilities in 

oy gt g Rg nae respect of “available” land . for such purposes, whether or not 
Indian Railway Code. connected with Railway . working, as they may deem suitable. 


> ; 


The leasing or licensing of “available” land agreeably to these rules, for pur- - 
poses connected with the working of the Railway (e.g. Bulk Oil Installations; 
Warehouses, Wharfs or other premises for storing goods on receipt from the Railway 
after arrival or before being made over to the Railway for despatch ; Shops for Station 
Vendors; Schools for the children of railway employees, etc. etc.) does not require 
a reference to a State Government or other authority; but, in the case ofland leased 
or licensed for other purposes, the State Government or other authority concerned - 
should be consulted whenever the contingent circumstances are such as to render it 
relevant or advisable, particularly if the alienation is of a quasi-permanent nature. 


* 


` The leasing or licensing of Railway land for religious or educational purposes 
or the granting of permission for the erection on railway land of new structures to 
be used for religious purposes or the modification or extension of existing structures, 
will require the sanction of the Railway Board. The General Manager of a Railway 
is, however, empowered to license plots of vacant railway land to railway employees 
for the purposes of “praying platforms’’. j | 


In addition to the lease or licence of land itself, rights pertaining thereto , such 
as grass-culting grazing, fruit, fishing, mooring, etc. may be let out by Railway Ad- 


-= ministration. 


= 113. The method by which land is managed bya State Government will 

be decided by that authority, subject only to the conditions on which such management 
Paragraph 816 of the 18 undertaken. a a 

Indian Railway Code. | | 


P a 
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=- E. RELINQUISHMENT OF LAND 


114. The instructions in this section are subsidiary to the land Transfer Rules 
issued by the Government of India and contained in paragraph 2 supra: 


Paragraphs 801, 833 
and 824 of the 
Indian Railway 
Code. | 


The general position is that under section 172 of the Government of India 
Act, 1935, relevant portions of which are reproduced below, all lands and buildings 
which vested in His Majesty immediately before ist April, 1937, and which were 
then used (otherwise than under a tenancy agreement between the Central and 
State Government) for purposes which thereafter became purposes of the Central 
Government (e.g. for the purposes of Federal Railway) would automatically vest in 
the Central Government. Lands and buildings, which were not actually so used 
immediately before tst April, 1937, even though formerly intended to be used 
for Central purposes, would vest in the provinces, unless they are certified 
to have been retained for future use for Central purposes or to have been retained 
temprorarily for more advantageous disposal by sale or otherwise. Under this 
section, therefore, Railway Administrations have the right to remain in undisturbed 
possession of only such lands in their occupation on the 31st March, 1937 as were 
actually required for the effective discharge of their duties (of paragraph 825 infra\. 


_., section 172 of the Government of India Act, 1935—(1) All lands and 
buildings which immediately before the commencement of Part HI of this Act were 


= in His Majesty for the purposes of the Government of India shallas from that 
ate :— 


(a) In the case of lands and building which are situate in a province vest in 
| His Majesty for the purposes of the Government of that Province 
unless they were then used, otherwise than under a tenancy agree- 
ment between the Governor-General in Council and the Government 

of that Province, for purposes which thereafter will be purposes of 

the Federal Government or of His Majesty’s Representative for the 
exercise of the functions of the Crown in its relations with Indian 
States, or unless they are lands and buildings formerly used for such 
purposes, as aforesaid, or intended or formerly intended to be so 
used, and are certified by the Governor-General in Council, or , as 
the case may be, His Majesty’s representative, to have been retained 

for further use for such purposes or to have been retained tempora- 


rily, for the purpose of more advantageous disposal by sale or 
otherwise : | 


(b) in the case of lands and buildings which are situate in a Province but do 
: not by virtue of the proceeding paragraph vest in His Majesty for 
the purposes of the Government of that Province, and in the case of 
lands and buildings which are situate in India elsewhere than in 
a Province, vest in His Majestry for the purposes of the Government 
of the Federation or for the purposes of the exercise of the functions 
of the Crown in its relations with Indian States, according to the 
purposes for which they were used immediately before the commence- 
ment of Part III of this Act; , 


XX XX XX XX XX 
(5) Any question which may arise within the five years next following the 
commencement of Part III of this Act as to the purposes for which 
any lands or buildings are by virtue of this section vested in His 
Majesty may be determined by His Majesty in Council.” 


In regard to all railway land the policy ofthe Railway Board is to limit hold- 


ings to actual requirements, present and prospective. Every Railway | Adminis- 
tration, should therefore, be in a position to justify the retention of land occupied 
by them, and where unable to do so, should classify it as “eligible for disposal” and 
arrange for its disposal agreeably to the rules in’ the following paragraphs. 


While land is not to be retained unreasonably, it is equally not to be disposed 


of and prices incommensurate with its value, nor surrendered free of cost. 
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115. In deciding whether or not a certain area is eligible for disposal, eae 
Paraeraph 325 of the Way Administration should be guided by the consideration that lan 
Indian Railway Code. may be said to be required for the effective discharge of the duties 


of the Ministry of Railway, if it falls within one or the other of the 
following categories :— 


(a) Land in the active occupation of a railway, 1.e., land actually occupied 
by the permanent works of the railway, or required for their const- 
ruction, maintenance or repair. 


(b) Land not so occupied, but to the permanent alien control of which 
specific objections exist, i.e., land in the midst of or adjoining that in 
active occupation and to separate which from such area would be 
detrimental to railway interests. 


(c) Land required in the interest of the health or welfare of the staff, or 
for the safety of railway property (e.g. sanitary or fire zones, etc.) 


(d) Land required for such future development as may properly be contem- 
plated. , 


116. When it has been decided that a certain area of land 1s no longer required 
Paraoraph e26o0f the DY any department of the railway and that ıt Js, therefore, eligible 
Indian Railway Code. for disposal. The following procedure should be observed :— 


(1) If the land adjoins or is in the near vicinity of land belonging to any 
other railway or department of the Central Government it should first 
be offered to such railway or department. If one of these desires to 
acquire it, the land should on the terms being agreed upon, be made 
over by the responsible railway authority to an officer of the depart- 
‘ment or railway deputed for the purpose. A formal record of the 
transfer should be made and the State Government advised; or if 
willing, the latter may be entrusted with the work of transfer. 


(2) If the land is not adjacent to or in the close vicinity of that held 'by other 
railways or departments of the Central Government or, though so 
situate, is not required by such railways or departments ; it should 
be offered to the State Government. If the State Government is 
willing to purchase it, it should on the terms being agreed upon, be 
made over to the officer appointed for the purpose, the procedure laid 


down in paragraphs 109 and 109-A, supra, being followed mutatis 
mutandis. 4 | 


(3) If the State Government is unwilling to purchase it, the land should be 
disposed of to the best advantage possible. 


(4) If neither another railway nor a department of the Central Government 
nor the State Government, desire to acquire the land, and if no rea- 
sonable offer is forthcoming from other parties, the land should be 
retained by the Railway Administration and managed in accordance 
with the procedure laid down in paragraph 807 of the Indian Railway 
Code for the Engineering Department, until such time as one or the 
Other of the above contingencies eventuate. 


-— 116-A. In the disposal of land under clause (3) of the preceding paragraph. 
the following procedure should be adopted :— i P i paragraph, 


Paragraph 827 of the 
Indian Railway Code, -? E l 
(a) The State Government may be asked to undertake the whole 


process of disposal, the Railway Administration merely concurring 
in the terms. > 


(b) If the State Governmentis unwilling to undertake negotiations fot 
sale these should be carried out by the Railway Administration and 


the State Government requested to carry out by the final transaction 
on the terms arranged. 
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derations.— 
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of 


(c) If the State Government is unwilling to effect even the actual transfer, 


a formal deed of conveyance should be drawn up by the Railway 
Administration (ordinarily at the expense of the purchaser), submitted 
to the authority competent to execute it for signature, and registered, 
the land being thereafter made over, by the responsible authority to 
the purchasers. 


(d) In any case the State Government should be consulted as to the manner 


of disposal, the conditions (if any) that should be laid down for the 
use of the land after sale, and the extent to which (if at all) the princi- 
ples of the Resolution of the Government of India in the Department 
of Revenue and Agriculture No. 13/44-13, dated 30th October, 1896, 
reproduced below, should be applied :— i 


Resolution No. 13/44-13, dated 30th October, 1896 of the Government of India 
in the Department of Revenue and Agriculture. The Government of India desire 
that whenever agricultural or pastoral land has been acquired for public purposes, 
whether by private purchase or by compulsory acquisition, and is no longer required 
for such purposes, the disposal of it may be guided by the following general consi- 


“In the first place all proprietary rights and all rights of occupancy which were 


extinguished by the acquisition should be first offered to the persons 
from whom they were acquired, or their heirs if discoverable ; the for- 
mer (where both kinds of rights co-existed) being made subject to the 
latter under the provisions of the Crown Grants (Act XV of 1895). 


= “In the second place of the price at which these rights are offered should be 


the amount of compensation originally paid for thems less the 30 
per cent in excess of the value which will have been paid if the acqui- 
sition was compulsory. This price may be reduced, if necessary, on > 
account of any deterioration that may have taken place in the fitness 
of the land for agricultural or pastoral purposes while it was in the 
occupation of Government, but it should not be increased, except in 


' the case stated below, on account of any rise in its market value during 


that period. 


“In the case of plots which by reason of their size or shape are practically 


of no value to anyone but the owners of the adjoining land of those 
owners are not entitled to the first offer as above, they ought never- 
theless to receive the first offer ; but in that case there is no objection 
to asking the market value, though the rcasonable offer of a neigh- 
pied holder should always have the preference over that of an 
outsider. | | 


“The Superior Revenue Authority will, of course, always retain and exercise 


discretion in the application of the general rule about the charge of 
cost price. Special Cases will cccur, and exceptions will be justi- 
fiable, as for example, when the persons first entitled are remote 
descendants or relations of the original holders, or when the rise in the 
market value of the land has been so exceptionally great as to take 
the case out of the general rule. The Government of India lay down 
no hard and fast rule, but only a principle for general guidance. 


“It will be observed that the above principles apply to argicultural and pas- 


toral land only, and not to building sites or town lands.” 


“2. It will be for Local Governments and Admistrations to issue instruc- 


117. 


tions adopted to local circumstances, in general conformity with the © 
above considerations. Those instructions will be mere executive 
instructions ; and the greatest care should be taken to avoid anything 
which might have the semblance of conferring a right, or affording a 
basis for any claim either as against Government or as between private 
parties, and to make it clear that the concessions in question are made 
as an act of grace, and are wholly within the pleasure of Government 
to grant or to refuse in any particular case.” , 


Cancelled. 
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_118. The terms of disposal.—The terms on which railway land may be disposed 
of will, in the case of a State Government, be subject to the following conditions :— 


Paragraph 828-830 

= y the "o 
alway Code, o 7 . 
(1) The Central Government themselves will be the judges of whether 


` they require to retain any particular land or not ; 


(2) If the State Government desire to assume possession of the land, the option 
to do so should be exercised within six months of the date on which 
the Central Government signify their intention of surrendering the 
land ; | 


(3) The amount payable for the land will in all cases be its market value at the 
date of transfer ; and | 


(4) When the State Government desire to assume possession of only a por- 
tion of the land surrendered they shall be entitled to do so only if the 
value of the land is not materially reduced by the division. 


In the case of disposal of land to another railway or department of the Central 
Government, the amount payable will be the market value of the land and buildings 
thereon. In all other cases land will be disposed of at the highest offer which 1s consi- 
dered reasonable. n 

In all cases of disposals of land mentioned above, conditions or restrictions of 
uses agreed upon by both parties may be embodied in the transfer of sale deeds. Where 
the estimated value of the land exceeds Rs. 1 lakh, a prior preference should be made 
to the Railway Board. | 

118-A. In case where railway land is transferred to a State Government and 
where the capitalized value of the land revenue had been paid to the State Government 

on acquisition, the amount payable by the State Government for 


Refund of capita- the land should include the refund of the capitalized value. In 
Revene fand the case of land disposed of to private parties the refund of the 
Paragraph 831 capitalized value of land revenue by the State Government will 
Railway Code. not, however, be necessary. : 


. 118-B. The proceeds of all railway lands disposed of less any charges properly 
incurred in their disposal, will be credited as follows :— | 


Paragraph 832- 
_ of the Indian 
Railway Code. - 


(a) When the land was provided free of cost by the Government of India 
to Head XVI-Subsidised Companies. | 


(b) In all other cases, to the Capital account of the Railway. - 
As in the case of acquisition, a State Government may be reimbursed 


the cost of special establishment employed in connection with 
disposal proceedings. | i, | 


119. As in acquisition, the process of disposal is not completed until possession 
of the land 1s made over (and in no circumstances should this be done until the terms of 
sale or transfer have been settled), and until sale or transfer is comp- 


eal lete all rights in the land continue to vest in the Central Government, 
Railway Code. Ministry of Railway. After sale or transfer is complete, the railway 


boundary marks, land plans, etc., should be adjusted accordingly. 
=< F. LAND PLANS AND SCHEDULES 


120. To enable the revenue authorities to take action for the acquisition of 
= land required for railway purposes, it is necessary* that proper plans should be made 

| for reference by all concerned. The scale for these land plans 
Paragraph 640 of should under ordinary circumstances be 400 feet to 1 inch : but 
Cae Railway where this would not admit of sufficient detail being shown with 
) clearness, the scale should be 100 feet to 1 inch. A scale of 50 feet 


to an inch may, however, be used in special cases for congested areas in large towns. 
Note.—(a) This rule may be waived when the land to be acquired forms an addition to that already previously 


acquired. In such cases the plans showing additions may be drawn to the same scale as the ori ginal Plans, 


(b) In cases where the existing Revenue maps are noton smaller scale that 400 fect toan inch they may with the 
consent of the State Government, be used for the preparation of land plans, where, however the State Govern- 
ments have prescribed separate scales Of plans and sections In respect of acquisition of land for ralway projects 
such scales should be adopted. 


*See Land Acquisition Act, 1894, Sections 6 and 8. 
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121. Cancelled. 


122. The data for the preparation of the land plans should generally be obta- 

ined during the progress of the Survey for the location of the line, and the general 

| instructions for the preparation of plans to accompany a project 

ae ate a PC for a railway should be held to apply also to plans required for the 

Code. Y acquisition of the land necessary for the cons truction of the railway. 

Oo The land plans should also give the additional information required 
under para 123 infra. ) 


123. In the case of a railway to be constructed by Government, or by a Com- 
pany under the terms of whose contract land is divided into two classes, “permanent” 
| and “temporary’’the plans made out for the first acquisition of the 
Paragraphs 642—650 land should show the outer boundary line and all land, for whatever 
of the Indian | . . ) 
Railway Code. purpose it may be required, should be taken up as for permanent 


Sea. occupation. This land should be distinguished on the land plans 
by being coloured pink. | | 


= N.B. This rule applies only to the copies of the plans made fot the Revenue Authorities for use on the 
acquisition of the land, and is not intended to prevent Engineers from marking on their office copies the 
intented disposition of the land as ‘‘pérmanent” and ‘‘temporary”’ Or any other information which may 
be found convenient for use during constructions, for the purpose of the estimate . 


As early as practicable, after the line is opened and after it is known definitely 
what land can conveniently be spared and disposed of, the original plans should be 
corrected (or fresh plans made) to show the boundaries of the land required for per- 
manent occupation “‘permanent land”, and also those of the land to be disposed of 


‘temporary land’. On these land plans, the two classes of land are to be distinguished 
by colour as follows :— 


Permanent land n Pirk | 
_ Temporary land ee Yellow 


In the case of railway constructed by a Company, by the terms of whose contract 

(or other arrangement with Government) land has to be taken up under special classes 
A, B,C & D as defined in paragraph 95 supra or under other conditions of a like 
nature, the plans made out for the first acquisition of the land for use of the revenue 
authorities should show the outer boundary line and all land irrespective of the purpose 
for which required, will be taken up as for permanent occupation. ‘This land should 
be distinguished in the land plans by being coloured pink. The plans retained by the 
railway authorities, however, will show clearly the boundaries of the land to be 
taken up under each of these classes, | | | o 


As early as practicable, after the line is opened, the original plans should be 
corrected (or fresh plans made), to show the disposition of the land as determined 


after the work of construction is completed. On these land plans, the four classes of 
land should be distinguished by colour as follows ‘— 


Class “A” land © >a. ` Pink 

Class “B” land . Yellow 

Class “C” land | .. Purple 
Class op“ land .. Green. 


Detached portions of land should be referred to fixed point on one of the main 
sheets with distances and compass or other bearings, or such reference to the publi- 
shed maps of the neighbourhood as will ensure a ready indentification of the land. A 
= corresponding entry should in each case be made on the nearest main sheet to draw 
attention to the detached plot. 


On all land plans, the position of the boundary of each class of land should be 
determined by dimensions written on the plan ; these dimensions should be sufficiently 


complete to enable such boundaries being, at any time, readily as certained or verified. 
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The name of villages to which the land belongs should in each case, be written 
on the plan alongside of the line indicating the village boundary. If the boundary 
line crosses the railway line, the names should be repeated on the other side of the 
railway line, and the chainage of the crossing point noted. 


When boundary marks have been erected for the demarcation of railway land, 


the position and corresponding number of every detached mark should be inserted 
in the land plans. 


The plans should in short be full and complete and should show all existing 
roads and buildings ; and when the latter are known to be used for public purposes 
or by special departments, their purposes and ownership should be stated. 


124. The land plans should be made up in sets for continuous portions of 

land, each set being complete for a revenue district or charge of a Collector or Deputy 

Commissioner. On ‘each end sheet (first and last) of every set of 

Paragraph 631 of the Jand plans, a sufficient portion of the continuation sheet of the next 

me" set should be repeated, to enable the two sheets to be connected 

: or traced together, if required. For each set of land plans the 

sheets should be numbered consecutively throughout, and the name of the revenue 
district to which the set relates, is to be marked conspicuously on each sheet. 


125. The schedules showing details of the land acquired may be drawn up in 

the forms numbered 1 to 3 in Appendix IV of the Indian Railway Code for Engineering 

| Department, but these are not prescribed as standard forms for 

Sag nen a of the ‘adoption on all railways, at it is recognised that land tenures vary 

ndian Railway Code . 4s ; 

indifferent parts of India and that each state Government or Admi- 

| = nistration may desire land schedules to be prepared in a form and 

with particulars to suit local conditios and local land revenue procedure. Railway 

Administrations, should, therefore, prepare the land schedules in the forms that may 
be required by each State Government or Administration. 


126. The minimum number of sets of land plans and schedules required is 
two-one for the revenue authorities and one for the railway. Each set of land plans 
| and schedules should be singed by the officer immediately respon- 
Paragraph 653 of the sible for its preparation, and by the Chief Engineer or Engineer- 
Indian Railway Code, ; l ; : i 
in-Chief of the railway. In the case of land required for a line 
already opened, the General Manager should also countersign the 
plans and schedules before sending them on. n 


127. Cancelled. - 


mF 


G. ADJUSTMENT OF CHARGES ESTABLISHMENT AND 
CAPITALISED ABATMENT OF LAND REVENUE 


128. Unless otherwise provided for under the terms of its contract, the cost of 

all land taken up permanently for a railway which is not entitled to receive land free 

SS of cost, 1s debitable to the capital account of the line irrespective 

m apee eee oof the amount involved or whether required for capital or revenue 

cost of a railway. works. In the case of railways worked by the Government, land 

Paragraph 039 of the required for the manufacture of materials as also for the acquisition 

ndian Railway Code. : a ; ae ; : 

of materials by,quarrying, mining, boring or operations and payments 

for royalty, mining rights, etc., connected with the same should not 

be included in land estimates, but may be dealt with as part of the 

| cost of manufacturing operations, or if more convenient, charged 

off finally to the work concerned. In the case of other railways such charges are 

included or excluded according to the terms of the contracts, The compensation 

payable, for land acquired temporarily under section 35 of the Land Acquisition Act 
J of 1894, will be chargeable to work or purpose concerned. | 


Cost of land, which is supplied free to a railway Company by Government, 
prior to purchase and is booked under the head“*15—C--Subsidized Companies’ Land” 
shall not be brought on to the Capital account of the line after purchase but merely 
noted at the foot of the Capital Statement (Form A 1210). | 
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i29. In the case of railway constructed by a Company or other body, under the 
terms of whose contract (or other arrangement with Government) land is granted free 

of cost by Government the cost of all land will be borne by Govern- 
incidence of cost of ment and charged to the head “15--C--Subsidized Companies’ Land”. 
railways entitled to Where land is taken up under Classes A, B, C & D as defined in 
a ce Ps paragraph 95 supra, or under other condition of a like nature, 
of the Indian Railway Class C land will be acquired by Government at the cost of the 


Code, _ railway concerned. 
129-A. Cancelled. 


130. When a point of law is at issue in connection with any land acquisition 
proceedings, the State Government or Administration should be consulted before 


= legal proceedings are entered upon. 
Legal procedure. Para- : 
graph 751 of the 
Indian Railway Code. 


S. REGISTERS AND RETURNS 


131. A misalband register of cases under the Land Acquisition Act shall be kept 
up in the following form by the sadar wasil baqi nawis or other ahlmed (clerk) specially 
entrusted with the work, Each case shall be entered in this register 


Misalband Register.. [ae 
as soon as it is instituted with a series of numbers for each year :— 


` p = SSS SSP, l- a, m nh À m 


o o | A t t 4 aD | 
a c T © 5 V =] 2EY 
Ane O = Vs iz : Ss oO 
Sh te _— Ww Cims or oO = D + rai o F 
qo = a © Q pan F T IED 
H g = ~ 2 | =F = 8 ar iz © OD Be 
re of a Coy Cm 
2 u O z = O G © + giis 
Li oO = Ud A Pa = = O ene et t 
Ra Q @ E O Oo © ai © TA z aOnw 
= 1 on cd © oD ty © rh Os O a 
S O 2 os 2 oe Q g Q 2 E B = 90.8 A 
— ra oO uw cf T a +o ka “Qo z 
B = = = OO 36 eo eg y GE D Soa ol 2 
a Z © A > Ze < A, AS On al Z5 < ASAL g 
1 2 3 |. 4 5 67 7g 8 9 10 11 12 13 14 


end Seen | Ce E T ee ee of i ee ey | eg | ee ee eee ee peg E — — a ge, 


Cases of release from occupation and other miscellaneous cases shall be entered 
in a register in Form XIII laid down in para 3 of Standing Order No. 55. 


132. As soon as any case in which land is acquired, whether by a special 
officer or not is decided by the acquiring officer, it shall be sent to the sadr wasil baqi 


nawis and be entered by him in a register in the following form:— 
Register of decided cases, | | | | 


ieee ed ee) er SO el By ey aid cel ee ele ee ee et gee ee ee el Sr NG Se anlar 


taal | l an, 


Compensation awarded ea Area 
E ae a OE ee A WEE se | ae | eat 
Pat _ 
© & fui o Cl vu D D — m z Q = D i 
F a O go, ci er a 3 ad © “ef! 250 
T.Q U= oh 5 © C g Ae ao H ao a°'s 
= OG U 9 ` YY E G an Q 5. wc Yet J vi 
T & AS @ © 2 Ea) gag ae Oy On a ” A 
: an p e oS E 3 oal = gpa Se OD ie on æ aA ys. "od 
© T m= O S Z 0 ay = „D One © ‘> ob S34 Og: O g 
Z | & | > |) ZĚ S | A | A&S | ad) SVZ] Hos Sm | OSS | SB |] VL 
1 2 3 4 5 6 7 g 9 10 11 | 12 13 14 
aD ee ee A ES ee Y ces) E eea E n ee gees T gy E e ey ee a, cs ES eS ST Me ces S 
Total Cost of AcQuisition 
eee | ey ee ee | ee Gee el eee PEEP E is TR A G , E S Tek | a pal el rs | ee ey pit ae eh 
2 = 2 
gD 3 2 R O a 7, pz 
Hi — KH — 
& iA rut a co 
=r E > ae oa a ir È 
g 2D 33 a z ga 2 2 o DO 
Ogd Ba O z O RS ae PR: 
< m O30 M 2 pe Q < m O Fu (a >, Og 
ey a | et Ge ee | al ee EE | EE | TG | ce eG | eS ee i | es a fe A ee aay a a es ee Th 
15 16 17 18 19 20 21 22 23 24 25 


T ene ere Pa ey Gees (qe ees Gees eee eee ee eer ee | ee eee ee eee | eee eee eee eee Pe EE es aoe ed le CRA 
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Where a Case is taken to the civil court the final decision will be communicated 
to the sadr wasil baqi nawis who will amend the previous entries accordingly. 


133. As soon as any case in which land is restored is finally decided it shall be 
entered by the sadr wasil baqi nawis or other ahlmad (clerk) in a register in the following 


Register showing land form os 
restored. 
- o 
No. Department restoring | Tahsil | Village Area Amount Increase Date of 
| | : | restored recovered | tO assess- decision 
ment 
i 3 4 5 6 7 é 


= 
ey EG |, ee A i ee ee a eee Me — a i een gn ee el a gee ls - pa A a cree ioe SS EE So eee 


| 


do dl l d- 


ah 


134. The above register shall be totalled on September 30th for the past 

year, providing material for the land revenue report statement No. XVII. Complete 

extracts in the case of land taken up for and restored by railway 

ene be forward- during the past financial year shall be forwarded in the case of the 

de concer Northern Railway to the Engineer-in-Chief Northern Railway, 

a and in the case of land taken up for the Canal Department to the 
Divisional Canal Officer, as soon as possible after March 31st in each year. 


135. The following English and bilingual forms have been standardised in 
the office of the Financial] Commissioner, and are obtainable on indent from the Con- 
troller, Printing and Stationery, Punjab, Chandigarh, Form-L-A, 1,3,4,8, 11 and 12 
are also obtainable in the regional language. 


Office Reference Paraan | . | Subject 
No. of 
Standing | 
Order | 
Financial Commissioner se L.A.-1 17 Notification under section 4 
Ditto E L.A.-2 26 Statement of payment in acquisition by private negotiation 
Ditto L.A.-3 30 l Notification under section 6 
Ditto : L.A.-4 35 ~~ Notice to persons terested | 
Ditto , ~~ L.A.-5 36 Guide to value of land, form (i) (bilingual) 
Ditto _ L.A.-6 36 Guide to value of land, form Gi) (bilingual) 
Ditto | L.A.-7 | 55 Award statement (bilingual) 
Ditto L.A.-8 56 Notice under section 12(2) and 31(1) 
Ditto — L.A.-9 733 FormA. Statement showing compensation 
Ditto L.A.-10 73 Form AA: Statement Tonne acceptance 
Ditto | L.A.-tt 19 statement of reduction of revenue 
Bitto L.A-12 . .89 Statement of addition to rent roll 
Ditto L.A.-13 78 Form B. Statement of Compensation awarded 
Ditto : LA.-14 15 Form C. Voucher for direct payment . 
Ditto L.A.-15 75 Form CC. Consolidated voucher } 
Ditto | L.A.-16 78 Form D. Voucher for payment into civil courts 
Ditto L.A.-17 75 Form E. Statement accompanying payment into deposit 
e 
r 
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APPENDIX A 
(PARAGRAPH 24) 


Model form of sale deed to be executed when land is acquired for public purposé$ 
by private negotiations. 


~INDENTURE made this,.... m .day of. .....19...."....between (hereinafter 


together with their heirs, successors and assigns where the context so requires called 
the vendors) for the one part and the Governor of Punjab (hereinafter called th® 
purchaser) of the other part. | m 


_. WHEREAS the vendors are the absolute ownèrs of the property hereinafter 
mentioned and hereby conveyed in the following shares that is to any 


Son A hare-—--_~———~—--______———_- —-—- a a 


| AND WHEREAS the land required by Government fora .public purpose,— 
vide notification No, ——--—-, dated--______., and it has been agreed that 
roceedings under the Land Acquisition Act, would cause unnecessary expense, 
inconvenience and hardship to the vendors, and that sale by private negotiation 1s 
in the interest, and for the benefit of the vendors who have agreed to the absolute 
sale accordingly to the purchaser for the sum of Rs.—— | ; 


Now these Present Witness that in pursuance of the above agreement and in 
consideration of the sum of rupees—--——-paid by the purchaser to the vendors----— 
day of ——---—-19 (the receipt whereof the vendors do hereby acknowledge) the 
vendors do hereby as beneficial owner grant, shall convey and assign unto the pur- 
chaser ALL that piece or parcel of land situated at measuring and entered as 


Recitals or special Khewat No,———---——-—-——- _Khatauni— 
conditions, if any. 7 | 


| TAS imisi the Jamabandi of-—--—--~-~--~--- 


in the tahsil of--~--~------~——_-—_-~-_——district and more particularly des- 
cribed or delineated in the map or plan hereto annexed together with all trees, plants 
liberties, previl eges, easements and appurtenances whatsoever to the same, belonging 
or in any wise appertaining and all the estaté, right, title, interest, claim and demand 
of the vendors in and to the same and every part thereof TO HAVE AND TO HOLD 
the same unto and to the absolute use and benefit of the purchaser and his successors | 
and assigns in full proprietary right free from all encumbrances FOR EVER. 


AND the vendors do hereby covenant with the purchaser that they now 
have good right, title and power to sell and convey the same to the purchaser in 
manner aforesaid free from encumberance and that the purchaser may at all times 
hereafter peaceably and quietly possess and, enjoy the same without any interruption - 
claim or demand from or by the vendors or any person or pérsons lawfully or equitably 
claiming for or of any of them AND that special conditions the vendors shall when- 
ever reasonably so required execute and.do any such further act assurance or thing as 
may be deemed necessary by the purchaser IN WITNESS WHEREOF, etc. etc. 


4 Note.—By virtue of section 29 (c) read with proviso of section 3 of the Indian Stamp Act, no stamp is needed on this — 
ocument: 
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APPENDIX B 
(See note under paragraph 2-XI) 


Government of India, Finance Department, letter No. D/2091-A, dated Simla, 
the 5th August, 1929 is reproduced below:— 7 | 


Subject.—Notes on land transfer rules. 


I am directed to refer to the Government of India, Finance Department, 
resolution No. D/3428-A, dated the 10th December, 1925, prescribing the rules regula- 
ting the transfer of State lands and buildings between the Government of India and 
the local Government of any Governor’s province. Orders have been issued. 
from time to time regarding the interpretation of these rules and the Government 
of India have for some time felt the desirability of bringing together all such orders 
for the purpose of convenient reference. They have accordingly prepared a complete 
list of interpretations so far issued and have put them inthe form of a set o 
“Notes on Land Transferred Rules”. I am to enclose a copy of these notes for your 
information. — : | : 


Notes on Land Transferred Rules promulgated with the Finance Depart- 
ment. a | 


Resolution No. D/3428-A, dated the 10th December, 19235. 


Preamble.—(1) All the rules in this resolution are applicable to lands as well 
as to buildings and have effect from the 19th November, 1925, the date of the Secre- 
tary of State’s despatch on the subject. . 


(2) Adjustments between railway administrations and local Governments in 
the case of land transferred prior to 19th November, 1925, should be governed by the 
old rules than in force. The new rules will, however, be applicable to those cases in 
which though the transfers were effected prior to 19th November, 1925, the settlement 
of the pecuniary terms of the transfer had been deliberately kept in abeyance with a 
view to its determination under these rules. oO 


| Rule 2 (a).—The Government of India, and not the local Government _should 
bé regarded as having been in occupation on the Ist April, 1921, of any property 

- used on that date for the discharge by a local Government of its functions as agents of 
the Government of India administering central subject. | 


Rules 5 and 6.— Market Value’ means the market value on the date of transfer 
to the local Government and includes the capitalised value of the land at the time of 


its acquisition for the Central Government. | a. 


Rule 7.,—(1) The principles laid down in the resolution of the Government of 

India in the Department of Revenue Agriculture, No. 13-44-13, dated the 30th 

October, 1896, may be observed in making recommendations to the Government 
of India for the disposal of land under this rule. ` i 


(2) Land sold by the Central Government to third parties becomes subject to 
the provisions of the provincial land revenue enactments except in certain cases where 
the capitalised value of land revenue has been paid to the local Government. In the 
latter class or cases, the Central Government is entitled to dispose of the land as a 
revenue free holding if-the local Government does not repay the capitalised value of 
land revenue. | O -o E 


(See-also notes under rule 8) 


Rule 8.—(1) The capitalised value of land revenue assessable on the land 
‘should be included in the payment to be made to a local Government for land required ` 
under this rule only in cases where the transfer of the land to the Government of 
India causes actual:loss of land revenue to the local Government. Where lands are at 
the disposal’of a*local Government and the latter does not derive any land revenue 
therefrom, it can have no claim in equity to compensation for a loss which does not 


A rise, 
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& ) E ; oth 

(2) A local Government cannot charge land revenue on land transferred oy 
Government of India as land which vests in the Crown and is at the disposal of the 
Government of India and cannot constitutionally be treated as liable to land revenue 
the ultimate reason being that the local Government could only effect recovery 7 
the name of the Secretary of State in Council while recovery could only be effecte 
from the Government of India under the same name. E 


(3) In cases where rights in the land required by the Government of = 
vest in part in a local Government and in part in private party, the expression “cr “ 
acquisition’ means the market value of the land plus the outlay incurred by the in 
Government in the land acquisition proceedings minus the market value of the rights 
extinguished by the land acquisition proceedings. 


(4) Although the acquisition of land by a Provincial Government on behalf 
of the Central Government is function appertaining to the provincial subject of ‘land 
acquisition’ and cannot be treated as an agency function, a Provincial Government se: 
be reimbursed the cost of any special establishment employed on the work connecte 
with such acquisition. 


(5) All waste lands not in the occupation of the Government of India in respect 


of which there are no rights adverse to the Crown may be regarded as being in the 
immediate occupation of a local Government. | 
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APPENDIX C 
(PARAGRAPH 6-E) 


Model form of transfer of land for public purposes without payment to be 
- executed by owners on condition that the lands be restored to the owners when nọ 
longer required by Government. À 


between—— 


g ar 


This agreement made this———-—day of—————l19— 


e 


-e a G a 


(hereinafter together with heirs, successors and assigns, where the contest so requires, 
- called. the owners) of the one part and the Governor of the Punjab (hereinafter 


referred to as Government ) of the other part. 


Whereas the owners are the absolute owners of the property hereinafter referred to 
and hereby transferred in the following shares that is to say:— 


Sor is) eee ———-—, share 
son of mmm share 
Son of——-—-— EA S TASH share 
Son i NN share 


And whereas the land is required by Government for a public purpose, viz., 
_ for heads or channels of inundation canals and WHEREAS it has been agreed that 
the said transfer without payment is for the mutual benefit of parties. | 


NOW THESE PRESENT WITNESS that in pursuance of the said agreement . 
the owners do hereby as beneficial owners grant convey and assign into Government. 


All the land or lands situate as——-———measuring— ——-and entered as 
Khewat No, ———————-Khataunl ——-—~——-—Khasra—_-—_of the jama- 
bandı of the ——-—_—-——-—_—_in the ————tahsil of ——---—— district and more 


particularly described or delineated in the map or plan hereto annexed together with 
all trees, plants, liberties, privileges, easements and appurtenances whatsoever to 
the same, belonging or in anywise appertaining hereto and all the right, title and in- 
terest of the owners in and to the same. | | 


| TO HAVE AND TO HOLD the same unto and to the absolute use and benefit of 
Government subject to this condition that when the land transferred is no longer requir- 
ed for the purpose mentioned above it shall be restored to the owners in its former con- 
dition and proper deed executed AND it is mutually agreed that the decision of ——as 
regards whether the land is wholly or in part required for the said purposes shall be 
final and binding on the parties AND that stamp duty if any on this Instrument 
shall be borne by Government. ) > 


AND the owners shall whenever reasonably so requited do any further act 
assurance or thing that may be deemed necessary by Government. 


In WITNESS WHEREOF, ete. ete. 
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APPENDIX D 


SCHEDULE FOR PROCEEDINGS OF LAND ACQUISITION UNDER THE 
LAND ACQUISITION ACT, 1894 


‘Pert Chart Ordinary Cases 


i Ea a 
a mM SSS r yy E e. r r a ES ET FE gg I 


= oe 


Serial Stage of acqujsition proceedings i | Action No. of No. of Remarks 
No, | by ‘maximum maximum 
| days days fixed 
allowed but not 
: accounted 
for in the 


total period 


1 2 3 4 5 6 
l Preparation of Notification under section 4 by the Acquiring as an es 
Acquiring Department and to forward the same to. Department | | 


the L.A.O. for countersignatures 


2 Tallying of Khasra No. of the draft notification with L.A.O. 15 = T 
the Revenue Record after site inspection and return 
‘to Head of Acquiring Department after counter- 
signatures of the draft notification 


15 To be done simu- 


3 Preparation of lists of structures,.trees, etc. by L.A.O’s L.A.O. | Di À 
staff and handing over these lists to the Acquiring |  Itaneously with 
Department for getting assessment work done from the stage-< 
Technicial Departments , 

4 Forwarding lists of structures, trees , etc. to the Acquiring | ar 7 To go on inde- 
Technical Departments concerned by the Acquiring Department pendent ly after 
Department | stage-3. - 

5 Assessment by the Technical Departments to be sup- Technical u 30 To go on inde- 
plied to L.A.O./Acquiring Department | Department pendently after 

concerned = = stage-4. 

6 Forwarding the draft notification by Head of Acquiring Acquiring . 45 
Department to its Administrative Department, i Department l 
required 

7 Forwarding of draft notification to the press for . Acquiring 15 


publication in the Gazette to Public Relations Department Department 
for publication in 2 newspapers and to L.A.O. for 
publication in the locality 


8 Publication of Notification in the Gazette (by Govt. Govt. Press 20 T 
Press) in 2 news papers (by Public Relations Departe Public 
ment) and in the locality by beat of drum and displaying Relations Deptt. 
it at conspicuous places of locality and entry to this L.A.O., 
effect in Roznamcha wagiati of the Revenue Patwari 
of the village (by L.A.O.) | | : 


9 Reference to Disrtict Collector for market rates by L.A.O. ne 3. If approval by 


enclosing copy of notification under section 4 Commissioner] 
i Financial 


= Commissioner, , 
Revenue 3 copies 
be enclosed 


10 Supply of Collector rates by Deputy Commissioner | ‘Deputy he *60 os 
submission to Commissioner/Financial Commissioner, Commissioner | 
Revenue | 
Ditto .. Commissioner ges *30 
Ditto Financial Commissioner, .. | *3Q 
Revenue . 


(*includes time for back reference, if any, which 
must be replied to within 7 days) 


1i Time to be allowed for filing objections under section oe 30 si N 


12 Hearing objections under section 5 A and forwarding report L.A.O. 30 .. Tobe done 


thereon to Government in Acquiring Department imme diately 
: | after stage-8 


13 Decision of Government on objections under section 5 A Govt. in the 30 
and communicating the same to the L.A.O. and Acquiring 
the concerned departmental officer Department 
{4 Preparation of declaration under section 6 by the Acquiring o= 20. n ri 


concerned Departmental officer and despatch to the ` Department 
L.A.O. for countersignatures : 


15 Countersignatures by the L.A.O. and forwarding the LAO. . qI si oi 
same to Administrative Department for signatures | | | 
and publication in the Gazette 


16 Forwarding of draft declaration to the Press for Acquiring S 7 O nN 
publication in the Gazette, to Public Relation Depart- - Department | 
ment for publication in 2 news papers and to L.A.O. | | 
for publication in the locality | : 
17 Publication of declaration in the Gazette by Govt. Press, Govt. Press 20 oe E 
2 news papers (by the Public Relations Department) Public Rela- 
and in the locality by the L.A.O. . tions Depart- 
: | ment 
L.A.O. 


F ST 
EA 
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| ee 2 l a 4 5 6 

18 ee A as the case may be L.A.O. 20 To bree — 
‘of land U/S 8 » Preparation of field book and other 16 

19 Issue of notices U/S 9 for claims as to amount of L.A.O. © S T ms 
compensation | 

20 Notice period for claim | | | . 45 7 l si 

21 Hearing of claims . l L.A.O. i, z 

22 Requisition for funds from the Acquiring Department _ L.A.O. 7' - tf 

23 Placing of funds with the L.A.O. by the Acquiring Acquiring 30 es | A 
Department Department | / 

24 Award by the L.A.O. if the total value is within his L.A.O. 7 a ais 
purview | “4 

T | To be done 
25 Draft award to be submitted to Deputy Commissioner L.A.O. v d immediately 


for approva after stage-2] 


26 (a) Approval U/S 11 by Deputy Commissioner or Deputy 30 | This a 
submission to Commissioner/Financial Commissioner, Commissioner include the time 
Revenue l | reguired for 
(b) Approval by Commissioner/Financial Commissioner} 30 | stages 27 and 28 

Commissioner Revenue Financial 
| Commissioner 
Revenue 
27 Reference of draft award to Acquiring Department Distt. Collector/ 7 T 
when required Commissioner; | 
i Financial 
Commissioner 
, Revenue | 
28 Comments from Acquiring Department .. Acquiring 30 ni 
Department ” 

29 Announcement of award .. L.A.O. 7 

30 Taking over possession , handing it over to Acquiring L.A.O. 15 
Department and payment of compensation | 

31 Issuc of notices U/S 12(2) i '. LAO. 7 

32 Implementation of award in Revenue record through A.C.II. with 30 " 

| — mutations | L.A.O. 

33 Deposit of unpaid compensation in revenue deposit =- LAO. 30 


and submission of accounts to audit 


34 Standing references U/S 18 and 30 to Courts ` .. LA.O, ' 30 T From date of 
| a expiry of limita- 
tion period. 


35 Notice for and hearing of claims U/S 28 . LAO. 30 pa From date of 
, | | - application. 
36 Demand for funds for compensation in references U.S. 28 L.A.O. 7 
37 Provision of funds by the Acquiring Department .. Acquiring | 300 oe 
| Department 
38 Award U/S 28 and payment of compensation .. L.A.O. 15 
39 Deposit of unpaid compensation in R.D. and .. LAO, | o 30 


submission of accounts to audit office 


aaa] 


Estimated time from publication of notice under Section 4 to publications ©. — 144 days 
of declaration under Section 6. i 


Estimated time from publication of declaration under Section 6 to announcement —183 days 
of award | . 
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TIME TABLE FOR PROCEEDINGS OF LAND ACQUISITION UNDER THE LAND 


ACQUISITION ACT, 1894 


Pert Chart for emergent cases under Section 17 


y r o o E 


ES oy pee 


Scrial Stage of Acquisition proceedings Action by © No.of No. of Remarks 
o. e maximun maximy m | 
| days days fixed 

fixed but not 
w accounte 
for in the 
total period 
l 2 3 4 5 6 
I Preparation of Notification under Section 4 and decla- > Acquiring 
ration under Section 6 by the Acquiring Deptt. and . Department 
to forward the same to the L.A.O. for counter-signa-_ 
tures 
2 Tallying Khasra Numbers in the draft notifications with - L.A.O. ” 15 


the Revenue Records after site inspection and return 
to Head of Acquiring Deptt. after countersingatures of 


the draft notification and declaration 
“ri 


3 Preparation of lists of structures trees etc. by the Land L.A.O. 
Acquisition Staffand handing over the lists to the ad 
Acquiring Department a | 

4 Forwarding lists of structures, trees etc. to the Technical Acquiring 
Departmént concerned by the Acquiring Department ‘Department | 

5 Supply of assessment of structures, trees, etc. by the Technical 
Technical Department to the Acquirihg Department/ Department 
L.A.O. 

6 Forwarding of draft notification by Head of Acquiring Acquiring 
Deptt. to its Administrative Deptt. if required. Department 

7 Collection of data of sales by L.A.O. through hisown LAO. 

field staffand placing demand for 80 % compensation 

8 Provision of funds to L.A.O. for offering 80% Acquiring 
compensation — | Department 

9 Forwarding draft notification/declaration to the Press Acquiring 


for publication in the Government Gazette and to the Department 
Public Relations Department for publication, in two ' 

daily News-papers and to the Land Acquisition Officer 

for publication in the locality a 


10 Publication of notification/declaration in the Gazette by Governtnent 


Government Press and in the two daily Newspapers Press 
by the Public Relations Department and in the locality Public 
by beat of drum and display thereof at conspicuous Relations 


places in locality and entry to this effect in the Roznamcha Department 
Waqiatt of the Revenue Patwari of the village by 


L.A.O. : 
| L.A.O. 
idi Paymént of 80°% compensation, taking of possession L.A.O. 
and handing.it over to Acquiring Department 
12 Reference to District Collectors for fnarket rates o L.A.O. 
enclosing the copy of notification under Section 4 
13 Supply of Collectors’ rate by District Collector) District 
Submission to Commissioner/Fidancial Commissioner Collector 
Reyenue 
Ditto Commissioner Com- 
l missioner 
Ditto Financial Commissioner Financial 
Revenue Commissioner 
Revenue 


(*includes time for back reference in any case which 
must be replied to within 7 days) 


i4 Preparation of records and medsuretnent of land undėr L.A.O. 


Section 8 | 
15 (i) Issue of Notices under Section 9 for claims as to L.A.0. 
amount of compensation 
(ii) Notice period for claim | | L.A.O. 
(iii) Hearing of claims | L.A.O. 


16 Demand for funds for payment of balance compensation L.A.O: 


| S n” ttinent Acqutrihg 
i7 Provision of funds by Acquiring Depatt Department 


18 Award by L.A.O. if the total value is within his purview LAO. 


15 To be done simul- 
taneously with 
stage-2. 


7 To go independently 
alter stage-3 


"30 To be done in- 
dependently after 


Sta ge-4 
15 
. 20 To be done inde- 
pendently after stage-2 
but simultaneously 
with stages 3 and 4. 
: 15 be 
15 a After stage-6 
20 +d 44 
e 15 ʻi 
i 3 If approval by 
Conimissioner/ 
Financia} 
ommi ssioner 
Revenue 3 copies 
F be enclosed 
ii 60 To be done 
simultaneously 
with stage 
; 30* No. 11,13 and 14 
| after stage-10 
PE 30 80° 
30 be a 
5 | 4 *» 
15 eo bė 
15 4 46 | 
F 
3 e+ T 
30 a oo 
t 6 | 7 


a, 


x = 4 
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we tt ee E i ee ee 
j 2 3 4 5 6 
19 Forwarding draft award for approval pale section 11 @L.A.O.: | > 7 —— rete bak 
to the District Collector for approval ae sith 
| | e stage-16 
20 (a) Approval of award by District Collector or Collector - 30 . ne oo hae a 
submission to Commissioner/ Financial Commissioner | INCHUGE Ui df 
= Revenue time required fot 
i stages 21 and 22 
(b) Approval by Commissioner/Financial Commissioner Commissioner! 30 o be 
Revenue Financial Commis- . 
| sioner Revenue | 
21 Reference of Draft award to Acquiring Department District 7 a aa 
when required Collector/ | 
Commissioner/ ` 


Financial Commis- 
sioner Revenue 


22 Comments from Acquiring Department | Acquiring , 30 oo . sè 
| Department | 
23 Announcement of award and payment of balance -= L.A.O, © 7 és si 
compensation ; 
24 Issue of notice under Section 12(2) | i L.A.O. 7 ii sa 
25 Implementation of award in the Revenue Records L.A.O. 300 CO 56, * os 
26 Deposit of unpaid compensation in R.D. and submission L.A.O. 30 ci ga 
of accounts to audit | j o 
27 Sending reférences under Section 18 and 30 to Courts L.A.O. 30 .. From date of . 
expiry of limit- 
| ation period from 
date of 
application 
28 Notice for abd hearing of a for compensation under L.A.O. : 30 jä ia 
Section 28 
29 Demands for funds in reference under Section 28 L.A.O. a 1 E iá 
30 Provision of funds by the Acquiring Department Acquiring | 30 a pi 
| . | : OO | Department - | 
31 Award under Section 28 and Paymerit of compensation L.A.O. | 15 si " oe 
32 Deposit of unpaid compensation in R. D. and submission L.A.O. 30 a ee i | | 
of Account to Audit Office 3 } E l 2 
Fstimated time from publication of notification under Section 4 and declaration under = 302 


Section 6 to announcement of award — 


- ' 
Ter e i—i T a_r ~ A T 
Š e eee 


G » 
> 


+ 
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